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Objective 

Name 


measur 

ement 

Current 

Current 

Year 

Target 





Priority Area 

Outcome 

Impact 

Output 

measur 

e 

Year 

2015/16 

2015/16 

Year 

2015/16 

Target 

Bud 

get 

Target 

Budget 

Target 

Budget 

Target 

B 

ud 

ge 

t 

WATER AND SANITATION DIVISION 

Development 
Objective lA: 

To accelerate 

the Provision 
of Water, 
Sanitation, 
Roads, Storm 
Water and 
Electricity 
services in 
partnership 
with key 
stakeholders 

to meet 

millennium 
targets and 
improve the 
living 

conditions for 
all 

Provision 

of water 
through 
to 

Amsterd 

am 

Water 

Supply 

Scheme 

Supply v\ster 
Quantity supplied 
in Mega liters (M) 
to K\Aa.-Thandel<a 

and Amsterdam 

Comply 

with 

Constitu 

tional 

mandate 

Ml of 

treated 

water 

R2 948 

400 

2268 Ml of 

treated 

water 

provided 

to the 

community 

of 

KwaThand 
eka and 
Amsterda 

m 

2268 Ml of 
treated 
water 
provided to 
the 

community 

of 

KwaThand 
eka and 
Amsterdam 

567 Ml of 

treated 

water 

provided 

to the 

community 

of 

KwaThand 
eka and 
Amsterda 

m 


567 Ml of 

treated 

water 

provided 

to the 

community 

of 

KwaThand 
eka and 
Amsterda 

m 


567 Ml of 
treated 
water 
provided to 
the 

community 

of 

KwaThande 
ka and 
Amsterdam 


567 Ml of 
treated 
water 
provided to 
the 

community 

of 

KwaThande 
ka and 
Amsterdam 


Provision 

of water 
through 
to 

eMkhon 
do Water 
Supply 
Scheme 

Supply vvater 
Quantity supplied 
in Mega liters (M) 
to ^/l<hordo 

Comply 

with 

Constitu 

tional 

mandate 

Ml of 

treated 

water 

R6 026 

400 

4 464 Ml 

of treated 

water 

provided 

to the 

community 

of 

eMkhondo 

4 464 Ml of 
treated 
water 
provided to 
the 

community 

of 

eMkhondo 

1 116 Ml 

of treated 

water 

provided 

to the 

community 

of 

eMkhondo 


1 116 Ml 

of treated 

water 

provided 

to the 

community 

of 

eMkhondo 


1 116 Ml of 
treated 
water 
provided to 
the 

community 

of 

eMkhondo 


1 116 Ml of 
treated 
water 
provided to 
the 

community 

of 

eMkhondo 


Provision 

of water 
through 
to 

Driefont 

ein 

Water 

Supply 

Scheme 

Supply vvater 
Quantity supplied 
in Mega liters (IV1) 
to Driefontein 

Comply 

with 

Constitu 

tional 

mandate 

Ml of 

treated 

water 

R3 645 

000 

2 700 Ml 

of treated 

water 

provided 

to the 

community 

of 

Driefontein 

2 700 Ml of 
treated 
water 
provided to 
the 

community 

of 

Driefontein 

675 Ml of 

treated 

water 

provided 

to the 

community 

of 

Driefontein 


675 Ml of 

treated 

water 

provided 

to the 

community 

of 

Driefontein 


675 Ml of 
treated 
water 
provided to 
the 

community 

of 

Driefontein 


675 Ml of 
treatedwater 
provided to 
the community 
of Driefontein 

Provision 

of water 
to rural 
villages 

Provide purified 
\Aater throu^ 

RURAL 

(BOREHOLES) 

\Aater supply 
scheme 

Comply 

with 

Constitu 

tional 

mandate 

Ml of 

treated 

water 

R 550 000 

1165 Ml of 

treated 

water 

provided 

to the rural 

communiti 

es 

1165 Ml of 
treated 
water 
provided to 
the 

communitie 

s 

291.4 Ml 
of treated 
water 
provided 
to the 
communiti 

es 


291.4 Ml 
of treated 
water 
provided 
to the 
communiti 

es 


291.4 Ml of 
treated 
water 
provided to 
the 

communitie 

s 


291.4 Ml of 
treated 
water 
provided to 
the 

communities 


Provision 

Provide purified 

Comply 

Ml of 

R 2 000 

7.5 Ml of 

7.5 Ml of 

1.88 Ml of 


1.88 Ml of 


1.88 Ml of 


1.88 Ml of 
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of water 

to rural 
villages 

\A0ter through 
WATER 

TAISKERS \Aster 
supply scheme 

with 

Constitu 

tional 

mandate 

treated 

water 

000 

treated 
water 
provided 
to the rural 
communiti 

es 

treated 
water 
provided to 
the rural 
communitie 

s 

treated 
water 
provided 
to the rural 
communiti 

es 


treated 
water 
provided 
to the rural 
communiti 

es 


treated 
water 
provided to 
the rural 
communitie 

s 


treated 
water 
provided to 
the rural 
communities 


New 

water 

connectio 

ns 

Total number of 

n&N connections 

to house holds 

Comply 

vwth 

constituti 

onal 

mandate 

No of 

HHs 

connect 

ed 

R459 000 

306 HH 

306 HH 

77 HH 


77 Mti \ 

■ \\ 

\ 


77 HH 


77 HH 


Treatment 

of 

wastewate 
r through 
eMkhondo 
and 

Amsterda 

m 

Wastewat 

er 

treatment 

schemes 

Quantity treated in 
Mega liters (M) 

Comply 

with 

Constitu 

tional 

mandate 

Prevent! 

on of 

environ 

mental 

impact 

of 

wastewa 

ter 

R3 449 

250 

2 555 Ml 
of treated 
wastewate 

r 

2 555 of 

treated 

wastewater 

638 Ml of 

treated 

wastewate 

r 


638 Ml of 

treated 

wastewate 

r 


638 Ml of 

treated 

wastewater 


638 Ml of 

treated 

wastewater 


Draining of 
septic 
tanks in 
Amsterda 

m 

Drain vvostevvater 
from Septic tank in 
Amsterdam 

Comply 
vwth the 

constituti 

onal 

mandate 

Prevent! 

on of 

environ 

mental 

impact 

of 

wastewa 

ter 

R3 400 

000 

14.6MI 

\ 

3.6 Ml of 
wastewater 
drained 
from septic 
tanks 

2.59. Ml of 
wastewate 
r drained 
from the 
septic tank 


3.6 Ml of 
wastewate 
r drained 
from the 
sceptic 
tank 


3.6 Ml of 
wastewater 
drained 
from the 
sceptic tank 


3.6 Ml of 
wastewater 
drained from 
the sceptic 
tank 


Conduct 
laborator 
y analysis 
to 

establish 

the 

quality of 

treated 

wastewat 

er 

Improving 
\Aaste\A0ter quality 

Comply 
vwth the 

constituti 

onal 

rrendate 

Prevent! 

on of 

environ 

mental 

impact 

of 

wastewa 

ter 

R400 000 

60 of 

wastewate 
r samples 

60 of 

wastewater 

samples 

15 of 

wastewate 
r samples 


15 of 

wastewate 
r samples 


15 of 

wastewater 

samples 


15 of 

wastewater 

samples 


Conduct 
laborator 
y analysis 
to 

establish 

the 

quality of 
treated 

Improving 
water quality 

Compl 
y with 
the 

constit 

utional 

manda 

Prevent! 
on of 
waterbor 

ne 

diseases 

R400 000 

442 of 
water 
samples 

442 of 
water 
samples 

110 of 
water 
samples 


no of 
water 
samples 


no of 

water 

samples 


no of water 
samples 
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water 


te 














Construct 
ion of 
Phoswa 

sewer 

pump 

station 

Prevention of 

sewer 

spillages 

Preven 
tion of 
waterb 

orne 

deases 

Expendit 

ure 

R 1 800 

000 

R1 200 

000 

R1 200 

000 

R900 000 


R900 000 







Construct 
ion Water 
Reticulati 

on- 

villages 

Provision of 
water to rural 
villages 

Compl 
y with 
cons tit 
utional 
manda 

te 

Expendit 

ure 

R 1 800 

000 

R1 800 

000 

R1 800 

000 

R450 000 


R450 000 


R450 000 


R450 000 



Jojo 

tanks 

stands 

villages 

Provision of 
water to rural 
villages 

Compl 
y with 
cons tit 
utional 
manda 

te 

Expendit 

ure 

R500 000 

R500 000 

R500 000 

R125 000 


R125 000 


R125 000 


R125 000 



Page 4 of 68 


2015-08-31 


strategic 

Objective 

Project 

Name 

KPI Indicator 

Unit of 

measur 

ement 

Budget 

Current 

Baseline 

Current 

Year 

Annual 

Target 

1* Quarter ' 

Quarter 

3®“ Quarter 

4*® Quarter 

Priority Area 


Outcome 

Impact 

Output 

measur 

e 

Year 

2015/16 

2015/16 

Year 

2015/16 

Target 

Budget I 

Target 

Budget 

Target 

Budget 

Target 

Budget 

ELECTRICAL SERVICES DIVISION 

Development 
Objective lA: 

To accelerate 

the Provision of 
Water, 

Sanitation, 

Roads, Storm-i- 
Water and 
Electricity 
services in 
partnership with 
key stakeholders 
to meet 

millennium 
targets and 
improve the 
living conditions 
for all 

Carry out 
the 

installati 

on, 

repairs 

and 

maintena 

nee of 

street 

lights 

Comply \A/ith 
ODnstitutional 

mandate 

Improve 
public safety 
during the 
night and 
eliminate 

crime 

Number 
of lights 
attended 
to 



2500 

600 


600 


600 


700 



Attend to 

faults 

and 

maintain 

HT lines 

Number of 

faults attended 
to by personnel 

Customer 

satisfaction 

Less 

power 

outage 

Faults 

repaired 

2000 


500 


500 


500 


500 



Attend to 

faults and 

maintain 

LOW 

tension 

network 

nurrberof 

faults attended 

to 

CXistomer 

satisfaction 

Faults 

repaired 


4000 

5000 

faults 

attended 

to 

1250 

faults 

attended 

to 


1250 

faults 

attended 

to 


1250 

faults 

attended 

to 


1250 

faults 

attended 

to 


Implement 
application 
s for new 

electric 

connection 

nurrber of pre- 
paid connected 
to households 

Improved 
life style 

No of 

househ 

olds 

connect 

ed 


400 HH 

500 HH 

125 HH 


125 HH 


125 HH 


125 HH 
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Repair 

protection 

relays 

Procured and 

install or 
repaired reLs^ 

Safe 

electrical 

distribution 

Substati 

on 

attende 

d 

RlOO 000 

NONE 

RlOO 00 

0 

expend!! 

ure 

R25 000 
of 

expendit 

ure 


R25 000 
of 

expendit 

ure 


R25 000 
of 

expendit 

ure 


R25 000 
of 

expendit 

ure 



(ABC) 

install 

Procureme 

nt of 

Electrical 

testers 

Purchase and 

install ABC 

cable 

Reduce 

electrical 

outage 

expend! 

ture 

R80 000 

NONE 

R80 000 
of 

expendit 

ure 

R40 000 
of 

expendit 

ure 


R40 000 
of 

expendit 

ure 







Procureme 

nt of Bulk 

meters 

Irrpro^ 
efficiency of 
electrical 

services 

provision 

Reconcilati 

on of 

Eskom 

account 

expend! 

ture 

R550 000 

NONE 

R550 00 

0 of 

expendit 

ure 

R137 50 
Oof 

expendit 

ure 


R137 50 
Oof 

expendit 

ure 


R137 50 
Oof 

expendit 

ure 


R137 50 

0 of 

expendit 

ure 



Procureme 

nt of 

portable 

radios 

Impro^ 

operational 

corrmunication 

Maximum 

operational 

efficiency 

expend! 

ture 

R20 000 

NONE 

R20 000 
of 

expendit 

ure 

R20 000 
of 

expendit 

ure 


0 


0 


0 



Strategic 

Objective 

Project 

Name 

KPI Indicator 

Unit of 

measur 

ement 

Budget 

Current 

Baseline 

Current 

Year 

Annual 

Target 

1st Quarter 

Quarter 

^ Quarter 

4*® Quarter 

Priority Area 

Outcome 

Impact 

Output 

measur 

e 

Year 

2015/16 

2015/16 

Year 

2015/16 

Target 

Bud 

get 

Target 

Budget 

Target 

Budget 

Target 

Budget 

ROADS AND STORM WATER DIVISION 


Development 
Objective lA: 

To accelerate 

the Provision 
of Water, 
Sanitation, 
Roads, Storm 
Water and 
Electricity 
services in 
partnership 
with key 

Carry out 
repairs of 
base 
patches 
and their 

defects 

To have 
M^roads 
patched on 
daily basis 

Safe road 

infrastructu 

re 

Square 

meters 

2000 

000.00 

10.000 

10 OOOsquare 
meters 

2500 

square 

meters 


2500 

square 

meters 


2500 

square 

meters 


2500 

square 

meters 


Carry out 
maintenanc 

e of storm 

water 

infrastructu 

re 

Km of storm 
water pipes 
maintained 

Reduce 
claims to 
damaged 
property by 
water 
flooding 

Km 

200 000 

40 

40 Kilometers 

10 


10 


10 


10 


Carry out 
the repairs 
of road 

kerbs and 

No of roads 

kerbs 

repaired 

Proper 
channeling 
water on 

the surface 

No 

200 000 

50 

50 

15 


10 


10 


15 
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stakeholders 

to meet 

millennium 
targets and 
improve the 
living 

conditions for 

all 

replace 
road kerbs 

where 

necessary 


of paved 
roads 













Carry out 
the 

graveling of 

gravel 

roads 

Km of gravel 
roads 

regravelled 

Prevent soil 

erosion 

and 

promote 

roads 

accessibility 
to users 

Km 


40 

40Kilometers 

10 


10 


10 


10 


Perform 
balding or 
leveling of 
gravel 
roads 

Km of gravel 
roads 

bladed/levell 

ed 

Prevents 

soil erosion 

and 

promote 

roads 

accessibility 
to users 

Km 


160 

160Kilometers 

40 


40 


40 


40 


Carry out 
the 

cleaning of 
catchment 
pits 

Numbers of 

Catchment 

Pits Cleaned 

Reduce 

claims to 

damage 

property 

water 

flooding 

No 


60 

60 

15 


15 


15 


15 



Strategic 

Objective 

Project 

Name 

KPI Indicator 

Unit of 

measurement 

Annual 

Target 

Annual 

budget 

Annual 
baseline 
current year 

1“' Quarter 

2"“ Quarter 

3™ Quarter 

4'" Quarter 

Priority 

Area 

Outcome 

Impact 

Output 

measure 

Year 

2015/16 

2015/16 

Year 

2015/16 

Target 

Budget 

Target 

Budget 

Target 

Budget 

Target 

Budget 


Develop 
merit 
Objectiv 
e lA: 

To 

accelera 
te the 
Provisio 
n of 


Constructio 
n of 

Driefontein 
to Iswepe 
and 

Haartebees 
fontein 
Water Bulk 
Line 


Constru 
ction of 
the 

followin 

g: 

44km 

bulk 

pipeline 


Impro 

ved 

quallt 

y of 

water 

suppi 

y 


Km's 

No. 

No. 


Constru 
ction of 
the 

followin 

g 

44km 

bulk 

pipeline 


R 23 025 
150.00 


None 


19 KM 
of 

250m 

m 

pipe. 


R 

8.289.0 

54.00 


Pump 

statio 

n 

Reser 

vior 


R6,841,7 

58.86 


3KM 

of 

250m 

m 

pipe. 

12KM 

of 

110m 

m 


R 

3,947,1 

68.57 


Reser 

voir 

Pump 

statio 

n 


R 

3,947,1 

68.57 
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Water, 

Sanitatio 

n, 

Roads, 

Storm 

Water 

and 

Electricit 

y 

services 

in 

partners 
hip with 
key 

stakehol 

ders to 

meet 

millenni 

um 

targets 

and 

improve 

the 

living 

conditio 

ns for all 


2 

reservoi 

r 

1 pump 

station 



2 

reservoi 

r 

1 pump 

station 







pipe 




Develop 

ment 

Objectiv 

e lA: 

To 

accelera 

te the 

Provisio 

Bulk Line to 

Forestview, 
Maphephen 
i, Malayinini 
and 

Rustplaas 

Constru 

ction of 

the 

followin 

g: 

3 

Reservo 

irs, bulk 

Impro 

ved 
qualit 
y of 
water 

suppi 

y 

Increa 

No. 

No. 

Constru 

ction of 

the 

followin 
g :3 

reservoi 

rs, bulk 
line and 

R 

26 072 6 

88.41 

Commu 

nities 

are 

currenti 

y 

receivin 

g water 

from 

20km 

of 

pipelin 
e laid 

R9, 

386,167 

.83 

Pump 

statio 

n x3 

Reser 

voir xl 

R 

7,747,31 

3.13 

Reser 

voir 

xl 

R 

4,469,6 

03.73 

Reser 

voir 

xl 

R 

4,469,6 

03.73 
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n of 

Water, 

Sanitatio 

n, 

Roads, 

Storm 

Water 

and 

Electricit 

y 

services 

in 

partners 
hip with 
key 

stakehol 

ders to 

meet 

millenni 

um 

targets 

and 

improve 

the 

living 

conditio 

ns for all 


line 

Pump 

station 

km's 

sed 

capaci 
ty of 

water 

Km's 

pump 

station 

over 15 

KM'S 


borehol 

es 









Develop 

merit 

Objectiv 

e lA: 

To 

accelera 

te the 

Constructio 

n of MPCC- 

Amsterdam 

Constru 

ction of 

the 

followin 

g 

Municip 

al 


No. 


R 

13,000,0 

00.00 

None 


R 

4,680,0 

00.00 


R 

3,920,00 

0.00 


R 

2,400,0 

00.00 


R 

2,000,0 

00.00 
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Provisio 

n of 

Water, 

Sanitatio 

n, 

Roads, 

Storm 

Water 

and 

Electricit 

y 

services 

in 

partners 
hip with 
key 

stakehol 

ders to 

meet 

millenni 

um 

targets 

and 

improve 

the 

living 

conditio 

ns for all 


Offices 

Library 

Commu 

nity hall 














Developm 

ent 

Objective 

lA; 

To 

accelerate 

the 

Construction 

of Main Access 

Road in 

Sandbank 

Construed 

on of the 
following: 

6km road 

2 X river 
crossing 

Commu 

nity of 
Sandba 

nk will 

have 

ease of 

access. 

Kni 

No. 

R 

5,000,000 

.00 

None 

2 bridges 

2 brides 

R 

5,000,00 

0.00 

None 

None 

None 

None 

None 

None 
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Provision 

of Water, 

Sanitation, 

Roads, 

Storm 

Water and 
Electricity 

services in 

partnershi 
p with key 
stakeholde 

rs to meet 

millenniu 

m targets 

and 

improve 
the living 
conditions 

for all 


bridges 














Developm 

ent 

Objective 

lA: 

To 

accelerate 

the 

Provision 

of Water, 

Sanitation, 

Roads, 

Storm 

Water and 
Electricity 

services in 

partnershi 
p with key 
stakeholde 

rs to meet 

millenniu 

m targets 

and 

improve 

Erection of a 

new cemetery 

Chapel 

Palisade 

fence 

Roads 

Grave 

demarcati 

ons 

Ablution 

facility 

Security 

check 

point 


No. 

M 

\) 

R 

1,973,690 

.00 

None 

Palisade 

fencijtg 

\\ 

Grave 

demarcati 

on 

Palisad 

e 

fencing 

R 

1,000,00 

0.00 

Grave 

demarc 

ation 

R 

973,690.00 

None 

RO.OO 

None 

RO.OO 
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the living 
conditions 

for all 
















Developm 

ent 

Objective 

lA: 

To 

accelerate 

the 

Provision 

of Water, 

Sanitation, 

Roads, 

Storm 

Water and 
Electricity 

services in 

partnershi 
p with key 
stakeholde 

rs to meet 

millenniu 

m targets 

and 

improve 
the living 
conditions 

for all 

installation of 

storm water 

drainage 

Installatio 

n of 

gabions, 

v-drains 

Constru 

ct 

drains 

in 

Mkhon 

do 

m" 

R 

2,000,000 

.00 

None 

Reinstatin 

g 

earthwork 

s and 
drainage 

Constru 
ction in 
eZiphun 
zini 

R 

1,000,00 

0.00 

Constru 

ction in 

Amster 

dam 

R 

1,000,000. 

00 

None 

RO.OO 

None 

RO.OO 



Page 12 of 68 


2015-08-31 


Developm Electrification 

ent of Group 10 

Objective 

lA:To 

accelerate 

the 

Provision 
of Water, 

Sanitation, 

Roads, 

Storm 
Water and 
Electricity 
services in 
partnershi 
p with key 
stakeholde 
rs to meet 
millenniu 
m targets 
and 

improve 
the living 
conditions 
for all 


Provision 

Improv 

No of 

of access 

ed 

househ 

to 

lifestyle 

olds 

electricity 


electrif 



ied 


R16 000 
000 


None 



Installat 

ion of 
transfor 

mers 

and 

bulk 

cables 

R4, 000, 
000.00 


R4, 000, 
000.00 



R4, 000, 
000.00 


R4, 000, 
000.00 
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MKHONDO MUNICIPALITY 

DEPARTMENT OF PLANNING AND DEVELOPMENT 



SERVICE DELIVERY AND BUDGET IMPLEMENTATION PLAN 

\) 

2015/16 
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SERVICE DELIVERY AND BUDGET IMPLEMENTATION PLAN FOR 2015/16 FINANCIAL YEAR 

1. PURPOSE 

The purpose of this document is to outline the implementation plan for the department of Planning and Development for 
the 2015/16 financial year. The plan is divided into quarters. The report is in line with both the IDP and Annual Budget for 
2015/16 financial year. 

2. INTRODUCTION 

The Planning and Development Department consists of the following sub-programmes: 

2.1 Integrated Development Planning (IDP), Local Economic Development (LED), Comprehensive Rural Development 
Programme and Tourism 

2.2 Spatial Planning, Town Planning and Land Use Management 

2.3 Building Control 

2.4 Human Settlements. 

3. Mandate of the Department 

The Planning and Development Services Department of Mkhondo Local Municipality seeks to assist the municipality 
achieve its vision by doing the following: 

* To coordinate Spatial Planning and Land Use Management Services and provide building development control practices in 

line with relevant legislation and policies of the municipality to ensure sustainable development 

* To provide support to the human settlements initiatives and priorities of the provincial government by allocating sites for 

housing development, registering beneficiaries, conducting consumer education and assist in monitoring the housing 
development projects. 

* To co-ordinate the Integrated Development Planning (IDP) processes. Local Economic Development (LED), Comprehensive 

Rural Development Programme (CRDP) and promote tourism initiatives within Mkhondo Municipality. 
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KPA 3: LOCAL ECONOMIC DEVELOPMENT 
IDP/LED, CROP AND TOURISM 


IDP Priority 
Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

Annual 

Budget 

current 

year 

Baseline 

Current 

year 

l” Quarter 

2"“ Quarter 

3™ Quarter 

4’" Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Target 

Budge 

t 

Target 

Budg 

et 

Target 

Budget 

Target 

Budge 

t 

KPA 3: LOCAL ECONOMIC DEVELOPMENT 


DEVELOPMENT PRIORITY 3: LOCAL ECONOMIC DEVELOPMENT AND DEVELOPMENT AND PRIORITY 1:BASIC SERVICE DELIVERY 

Development 
Objective 3A 

To facilitate and 

market 

opportunities and 
advantages of 

Mkhondo 

Municipality in 

order to attract 
local and foreign 
direct investment 

Assess 

all 

appllcat 
Ion for 
land by 
SMME's 

and 

Cooper 

atives 

Assess at 

least 10 
applications 

Viable up 
and coming 
business 

initiatives 

10 

Applications 
received and 

assessed. 

10 

Applicati 

ons 

R'OO 

15 

applicati 

ons 

assessed 

in 

2015/20 

16 

2 

R'OO 

2 

R'OO 

3 

R'OO 

3 

R'OO 

Job 

creatio 

n 

through 

EPWP 

Create 120 

Jobs 

through 

EPWP 

Reduction of 
unemploym 
ent rate and 
poverty 

Signed 
contracts of 
Employment 

120 

EPWP 

R3 000 

000.00 

200 

EPWP 

None 


120 

R250 

000.0 

0 

None 

R250 

000.00 

None 

None 

Monito 

r and 

evaluat 

e the 

Implem 

entatio 

n of 

CROP 
Strateg 
y within 

8 Local 
Cooperative 
s or SMME's 

Poverty 

aleviation 

V X ,'x 
\ \ 

\ 

8 Local 
Cooperative 
s or SMME's 

8 Local 
Coopera 
tives or 

SMME's 

At least 

30% OF 

Tender 

awarde 
d by the 
Municip 
ality 

None 

2 Local 
Coopera 
tives or 

SMME's 

30% 

2 Local 
Cooper 
atives 

or 

SMME's 

30% 

2 Local 
Cooperat 
Ives or 

SMME's 

30% 

2 Local 
Cooper 
atives 

or 

SMME's 

30% 
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IDP Priority 
Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

Annual 

Budget 

current 

year 

Baseline 

Current 

year 

l“ Quarter 

2"“ Quarter 

3"" Quarter 

4'" Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Target 

Budge 

t 

Target 

Budg 

et 

Target 

Budget 

Target 

Budge 

t 

the 

Munici 

pality 















Development 
Objective 3A 

To facilitate and 

market 

opportunities and 
advantages of 

Mkhondo 

Municipality in 

order to attract 
local and foreign 
direct investment 

Coordin 

ate 

LED 

and 

Touris 

m 

forum 

Coordinate 
four LED 
and 

Tourism 

forum 

meetings 

impiementa 
tion of LED 
strategy wiii 
iead to an 
improved 
economic 

outiook at 

Mkhondo 

Attendance 
registers and 
Minutes 

Four 

Meeting 

s 

R20 

000.000 

12 

meetings 

One 

meeting 

R5000. 

00 

One 

meetin 

g 

R500 

0.00 

One 

meeting 

R5000. 

00 

One 

meetin 

g 

R5000 

.00 

Development 
Objective 3 b 

To support growth 
and development 
of tourism sector 

within Mkhondo 

Municipality 

Coordin 

ate 

Heritag 
e day 
celebra 

tion 

2 

ceiebration 

of Tourism 
and heritage 
month 

increase the 

number of 

tourist that 

visit 

Mkhondo 

Pictures and 

attendance 

register 

Two 

event 

coordin 
ated for 

Tourism 

and 

Heritage 

celebrat 

ions 

R50 

000.00 

Two 

event 

coordina 

ted for 

Tourism 

and 

Heritage 

celebrati 

ons 

One 
Plenary 
meeting 
for the 

event 

R'OO 

One 

event 

coordin 

ated for 

Touris 

m and 
Heritag 

e 

celebra 

tions in 
Septem 
ber 

2015 

R25 

000.0 

0 

One 

event 

coordina 

ted for 

Tourism 

and 

Heritage 

celebrati 

on in 

October 

2015 

R25 

000.00 

None 

R'OO 

Particip 
ate at 

Touris 

m 

indaba 

2016 

Attend 

Tourism 

indaba 2016 

Market all 

our tourist 

attraction 
places, to 
Increase 

number of 
tourist that 

visit 

Mkhondo 

Pictures and 

attendance 

register 

One 

event 

R50 

000.00 

Attenda 

nee of 

tourism 

indaba 

2015 

None 

R'OO 

None 

R'OO 

Booking 

of 

accomm 

odation 

and 

finalizati 

on of 
registrati 

on 

R50 

000.00 

Attend 

Touris 

m 

Indaba 

2016 

R'OO 
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IDP Priority 
Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

Annual 

Budget 

current 

year 

Baseline 

Current 

year 

l" Quarter 

2"“ Quarter 

3"" Quarter 

4™ Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Target 

Budge 

t 

Target 

Budg 

et 

Target 

Budget 

Target 

Budge 

t 












through 

GSDM 




Development 
Objective 3b 

To support growth 
and development 
of tourism sector 

within Mkhondo 

Municipality 

Develo 

pment 

of 

busines 
s plan 
for 

Jabulan 

I Agri 
Touris 
m lodge 

Adopted 

business 

plan of 

JabulanI 

Agri- 

village 

Reduction of 
unemploym 
ent rate and 
poverty 

Adopted 

Business 

plan 

Finalize 

d 

busines 
s plan 
of 

Jabulan 

I Agri - 
village 

R300 

000.00 

None 

Develop 
ed and 
advertis 
e for 

service 

provider 

R2000. 

00 

Appoint 

the 

service 

Provide 

r 

R'OO 

Adopt he 
draft 

Business 

plan 

R149 

000.00 

Adopt 

final 

busines 
s plan 

R149 

000.00 

Development 
Objective 3C 

To support 

cooperatives' and 
small business 
development 

Support 

of 

Cooper 

ative 

with 

infrastr 

ucture, 

Tools 

or 

machin 

ery 

Support six 
cooperatives 

Increase 

sustainable 
jobs and 
decrease 
poverty 

Six 

cooperatives 

supported 

Support 
ed 15 

Car 

washes 

R300 

000.00 

Profile 
all the 
cooperat 
ives 

Shortlist 

Six 

cooperat 
ives that 

need to 

be 

supports 

R'OO 

Advert! 

se and 

procure 

the 

tools 

and 

materia 

Ifor 

cooper 

atives 

R'OO 

Deliver 

the tools 

and 

material 

to 

cooperat 

ives 

R300 

000.00 

None 

R'OO 

Capacit 

V 

building 

Capacitate 
and train 

co- 

operatives 

andSMME' 

s 

Increase job 
creation and 

successful 

SMME's 

and 

cooperatives 

Four training 
that are 
attended by 
cooperatives 
and SMME's 

Four 

Training 

s 

R50 

000.00 

4 

training 

in 

2014/20 

15 

One 

Trainings 

R12 

500.00 

One 

Training 

s 

R12 

500.0 

0 

One 

Trainings 

R12 

500.00 

One 

Training 

s 

R12 

500.00 

Develo 

pment 

a 

Cooper 

atives 

develop 

Adopted 

Cooperative 

s 

developmen 
t and 
support 

Reduce 
unemploym 
ent and 
poverty 

rate. 

Adopted 

Cooperative 

s 

developmen 
t and 
support 

None 

R'OO 

None 

Develop 

a draft 

Coopera 

tives 

develop 

ment 

R'OO 

Circular 

e draft 

Cooper 

atives 

develop 

ment 

R'OO 

Incorpor 
ate the 
inputs 
and 

commen 

ts of the 

R'OO 

Council 

approv 

e and 

Adopte 

d 

Cooper 

R'OO 
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KPI Indicator 

Unit of 

Annual 

Annual 

Baseline 

l“ Quarter 

2"“ Quarter 

3"" Quarter 

4'" Quarter 





measureme 

Target 

Budget 

Current 













nt 


current 

year 









IDP Priority 






year 










Objectives 

Project 

Outcome 

Impact 

Output 




Target 

Budge 

Target 

Budg 

Target 

Budget 

Target 

Budge 


Name 



measure 





t 


et 




t 


ment 

implementat 


implementat 




and 


and 


internal 


atives 



and 

ion 


ion 




support 


suppo'rt^ 


stakehol 


develop 



support 

framework 


framework 




impleme 


implem 


der 


ment 



implem 



and Council 




ntation 


entatio 




and 



entatio 



Resolutions 




fra me wo 


n 




support 



n 







rk 


framew 




implem 



fra mew 









ork for 




entatio 



ork 









comme 




n 












nts 




framew 












internal 

stakeho 

Ider 




ork 


KPA 4: FINANCIAL VIABILITY AND MANAGEMENT 

Development 

Printing 

Print 

Increase 

Printed IDP 

300 

R400 

100 

None 

R'OO 

Print 50 

R'OO 

advertise 

R'OO 

Print 

R400 

Objective 4A 

of IDP 

Process plan 

community 

process plan 

copies 

000.00 

Copies 



copies 


and 


250 

000.00 

To align with the 

2016- 

IDP 2016- 

participation 

and IDP 






of IDP 


appoint 


Final 


needs of the 

2020 

202 

in the 

2016-2020 






process 


for 


IDP 


public through 

alignment with the 
IDP to ensure 
spending where it 
is most needed 


Documents 

decision 
making and 
affairs of the 

documents 






plan 


service 

provider 

for 


2016- 

2010 




municipality 









printing 
of final 

IDP 2016 

-2020 
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IDP Priority 
Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

Annual 

Budget 

current 

year 

Baseline 

Current 

year 

l“ Quarter 

2"“ Quarter 

3™ Quarter 

4™ Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Target 

Budge 

t 

Target 

Budg 

et 

Target 

Budget 

Target 

Budge 

t 

To align with the 
needs of the 
public through 

alignment with 
the IDP to ensure 
spending where it 
is most needed 

Advert! 

sement 

draft 

IDP 

Process 

plan 

2016- 

2020 

for 

public 

comme 

nt 

IDP process 
plan be 
advertise on 

Local News 

paper 

Increase 

community 

participation 

In the 

decision 
making and 
affairs of the 
municipality 

Advert of 

the IDP 
process Plan 
on local 

news paper 

One 

advert 

R5 000 

00 

Advert 

for IDP 

process 

plan 

2015/20 

16 

One 

advert 

R5000. 

00 

None 

R'OO 

None 

R'OO 

None 


KPA 5: GOOD GOVERNANCE AND PUBLIC PARTICIPATION 

DEVELOPMENT PRIORITY 5:GOOD GOVERNANCE AND PUBLIC PARTICIPATION 

To Strengthen 
public participation 
through Izimbizo, 

IDP Forums and 

other 

communication 
platforms, this will 
include previously 
marginalised 
groups 

Develo 
p IDP 
Process 
plan 
2016/2 
020 

IDP process 
plan 

adopted by 
council 

Increase 
community 
participation 
in the 

decision 
making and 
affairs of the 
municipality 

Process plan 
and Council 

Resolution 

Adopt 

and 

implem 

ent 

process 

plan 

2016- 

2020 

None 

IDP 

Process 

Plan 

2015/16 

adopted 

Council 

adopt 

the 

Process 

Plan for 

5 year 

IDP 

None 

Process 

Plan 

foil owe 

d 

R500 

0. 00 

Process 

Plan 

followed 

R5 

000.00 

Process 

Plan 

foil owe 

d 

R'OO 

Development 
Objective 5B 

To Strengthen 
public participation 
through Izimbizo, 

IDP Forums and 

other 

communication 
platforms, this will 
include previously 
marginalized 
groups 

Develop 
IDP 2016 

-2020 

Council 
adopt IDP 
2016- 2020 

document 

that 

responsive 
to the 
community 
needs. 

Increase 
community 
participation 
in the 

decision 
making and 
affairs of the 
municipality 

Adopted IDP 
2016-2020 

Adopted 
IDP 2016 

-2020 

R60 000 

Adopted 

IDP 

2015/16 

Draft a 

process 

plan 

2016- 

2020 

R;00 

One 

REP 

forum 

and 

public 

particip 

ation 

R'OO 

Adopt 
draft IDP 

2016- 

2020 

R'OO 

Adopt 

final 

IDP 

2016- 

2020 

R'OO 
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IDP Priority 
Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

Annual 

Budget 

current 

year 

Baseline 

Current 

year 

l" Quarter 

2"“ Quarter 

3'“ Quarter 

4™ Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Target 

Budge 

t 

Target 

Budg 

et 

Target 

Budget 

Target 

Budge 

t 

Development 
Objective 5B 

To Strengthen 
public participation 
through Izimbizo, 

IDP Forums and 

other 

communication 
platforms, this will 
include previously 
marginalized 
groups 

Adverti 

sement 

draft 

IDP 

201 6- 

2020, 

for 

public 

comme 

nts 

IDP process 
plan be 
advertise on 

Local News 

paper 

Increase 
community 
participation 
in the 

decision 
making and 
affairs of the 
municipality 

Advert of 

the IDP 
process Plan 
on local 

news paper 

Two 

advert 

R5 

000.00 

None 

None 


Adverti 
se Draft 

IDP 

2015- 

None 

Advertis 

e Final 

IDP 

2015/20 

16 

R5000. 

00 

None 

R' 00 

Development 
Objective 5B 

To Strengthen 
public participation 
through Izimbizo, 

IDP Forums and 

other 

communication 
platforms, this will 
include previously 
marginalised 
groups 

Coordin 

ate IDP 
public 
particip 
ation 

for 

needs 

identific 

ation 

Coordinate 

two sets of 
public 

participation 
for 2016- 

2020 

Increase 
community 
participation 
in the 

decision 
making and 
affairs of the 
municipality 

Number of 

meetings 

coordinated 

two sets 
of public 
particip 
ation 
meeting 
s per 

ward 

R'OO 

two sets 
of public 
participa 
tion FOR 
2015/20 

16 

None 

R'OO 

One 

public 

particip 

ation 

for all 

19 

wards 

for 

needs 

identific 

ation 

R'OO 

One 
public 
participa 
tion for 

all 19 

wa rds 

for 

consultat 

ion on 

the Draft 

IDP 

R'OO 

None 

R'OO 
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SPATIAL PLANNING, TOWN PLANNING AND LAND USE MANAGEMENT 


Priority 

Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

Annual 

Budget 

current 

year 

Baseline 

Current 

year 

1®* Quarter 

2"“ Quarter 

3™ Quarter 

4” Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Target 

Budget 

Target 

Budg 

et 

Targ 

et 

Budget 

Target 

Budget 

KPA 6: SPATIAL RATIONALE 

DEVELOPMENT PRIORITY 6: SPATIAL RATIONALE 

Developm 

ent 

Objective 

6A 

To 

implement 

SPLUMA 

Develop 

Local 

Spatial 

Developme 

nt 

Framework 

Adopted and 
approved 

Local Spatial 
Developmen 
t Framework 

Will create a 

conducive 

environmen 

t to attract 

investors. 

Complete 
local SDF 

and council 

resolution. 

Adopted 

and 

approve 

d Local 

SDF. 

R400 

000 

Gert 

Sibande 

District 

SDF 

Advertis 
e for 

service 

provider 

R'OO 

Appoint 

Service 

Provide 

r 

R'OO 

Coun 

cil 

Appr 

oved 

Draft 

LSDF 

R200 

000 

Council 

Approve 

Final 

LSDF 

R200 000 

Three 

Township 

Establishm 

ents 

To provide 
harmonious 

and 

coordinated 

settlements 

Flouseholds 

will have 

access to 
adequate 
housing. 

Approved 

Township 

Establishme 

nts 

Approva 

1 of 

applicati 
on by 
council 

R3 000 

000 

Three 

Townshi 

P 

Establish 

ments 

Approve 
d by 
council 

Advertis 

e for 

service 

provider 

R'OO 

Appoint 
ment of 

service 

provide 

r 

R'OO 

Draft 

Town 

ship 

Estab 

lishm 

ent 

Appli 

catio 

ns 

R1 500 

000 

Approval 

of 

Townshi 

P 

Establish 

ment 

R1 500 

000 

Formalizati 

on of 

informal 

settlement 

To provide 
harmonious 

and 

coordinated 

settlements 

Flouseholds 

will have 

access to 
adequate 
housing. 

Approval of 
layouts and 
conditions of 
establishme 
nt by council 

1 

Formaliz 

ed 

townshi 

P 

settlem 

ent 

R850 

000.00 

Formaliz 

ation of 

Thandak 

ukhanya 

Extensio 

n 6 

Advertis 

e for 

service 

provider 

R'OO 

Appoint 
ment of 

service 

provide 

r 

R'OO 

Draft 

Town 

ship 

Estab 

lishm 

ent 

Appli 

catio 

ns 

R425 

000 

Approval 

of 

informal 

settleme 

nt 

R425 000 

Identificati 

on of 

suitable 

land for 

Provide 
strategic 
guidance in 
respect of 

Reduction of 
poverty and 
unemploym 
ent rate 

Number 
land parcels 
identified 

for 

As per 
applicati 

on 

received 

R'OO 

15 

Applicati 

ons 

received 

As per 
applicati 

on 

received 

R'OO 

As per 

applicat 

ion 

receive 

R'OO 

As 

per 

appli 

catio 

R'OO 

As per 
applicati 

on 

received 

R'OO 
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Priority 

Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

Annual 

Budget 

current 

year 

Baseline 

Current 

year 

l" Quarter 

Z"** Quarter 

3™ Quarter 

4“ Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Target 

Budget 

Target 

Budg 

et 

Targ 

et 

Budget 

Target 

Budget 

future 

developme 

nt 

the location 

and nature 

of 

developmen 
t within the 
municipality 


developmen 

t 



and 

evaluate 

d. 



d 


n 

recei 

ved 




Developm 

ent 

Objective 

6C 

To provide 
for the 

sustainable 

and 

efficient 
use of land; 

Monitoring 
of illegal 
land uses 

To have 
compatible 
land uses in 
designated 

areas 

Reduction of 
illegal land 

uses. 

Number of 

notices 

issued. 

+-200 

notices 

R'OO 

Sprawlin 
g of 
illegal 
land uses 

50 

notices 

and 

complia 

nee 

R'OO 

50 

notices 

and 

complia 

nee 

R'OO 

50 

notic 

es 

and 

comp 

lianc 

e 

R'OO 

50 

notices 

and 

complian 

ce 

R'OO 

Developm 

ent 

Objective 

6C 

To provide 
for the 

sustainable 

and 

efficient 
use of land; 

Land use 
application 

s 

To have 
qualifying 
applications 
approved 

Safe healthy 
and 

convenient 

developmen 

t 

To have 
qualifying 
applications 
approved. 

20 

Evaluate 

d 

applicati 

ons 

R'OO 

Land use 
applicati 

ons 

evaluate 
d by 

Land Use 
Manage 

ment 

Committ 

ee 

5 

Evaluate 

d 

applicati 

ons 

- R17 

500 

5 

Evaluat 

ed 

applicat 

ions 

-R17 

500 

5 

Evalu 

ated 

appli 

catio 

ns 

-R17 

500 

5 

Evaluate 

d 

applicati 

ons 

-R17 500 


Page 23 of 68 


2015-08-31 


HUMAN SETTLEMENTS 


Priority 

Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

1 Budget 
current 

year 

Baseline 

Current 

year 

l“ Quarter 

2"“ Quarter 

3” Quarter 

a” Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Target 

Budget 

Target 

Budg 

et 

Targ 

et 

Budget 

Target 

Budget 

KPA 6: SPATIAL RATIONALE 

DEVELOPMENT PRIORITY 6: SPATIAL RATIONALE 

Develop 

merit 

objective 

6B 

To ensure 

that the 
system of 
spatial 
planning 
and land 

use 

manageme 

nt 

promotes 
social and 

economic 

inclusion 

Identificati 

on and 

registering 

of 

beneficiarie 

s 

Registered 

and 

approved 

beneficiaries 

Reduction of 
the housing 
backlog 

Status 
report from 
HSS. 

As per 
allocatio 
n by 

DHS. 

R'OO 

321 

beneficia 
ry forms 
have 

been 

captured 

As per 
allocatio 
n by DHS 

As per 
allocati 
on by 

DHS 

As per 
allocati 
on by 

DHS 

As 

per 

alloc 

ation 

by 

DHS 

As 

per 

alloc 

ation 

by 

DHS 

As per 
allocati 
on by 

DHS 

As per 
allocatio 
n by DHS 

As per 
allocatio 
n by DHS 


Allocation 

and 

handing 
over of 

houses to 

the correct 

beneficiarie 

s 

Allocation 
and handing 
over of 

houses to 

the correct 

beneficiaries 

Improved 

living 

conditions 

for residents 

Approved 
beneficiaries 
on the 

status report 
from DHS. 

As per 
allocatio 
n by 

DHS. 

As per 
allocatio 
n by 

DHS 

256 

houses 

have 

been 

handed 

over to 

correct 

beneficia 

ries 

As per 
allocatio 
n by DHS 

As per 
allocati 
on by 

DHS 

As per 
allocati 
on by 

DHS 

As 

per 

alloc 

ation 

by 

DHS 

As 

per 

alloc 

ation 

by 

DHS 

As per 
allocati 
on by 

DHS 

As per 
allocatio 
n by DHS 

As per 
allocatio 
n by DHS 


Attending 
of site 
meetings 
where 

100 housing 
units 

Eradication 

of mud 
houses and 

reduction of 

Status 
report from 
DHS 

321 

benefici 

ary 

forms 

As per 
allocatio 
n by 

DHS 

As per 
allocatio 
n by DHS 

As per 
allocatio 
n by DHS 

As per 
allocati 
on by 

DHS 

As per 
allocati 
on by 

DHS 

As 

per 

alloc 

ation 

As 

per 

alloc 

ation 

As per 
allocati 
on by 

DHS 

As per 
allocatio 
n by DHS 

As per 
allocatio 
n by DHS 
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Priority 

Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

1 Budget 
current 

year 

Baseline 

Current 

year 

l” Quarter 

2"“ Quarter 

3” Quarter 

4'" Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Target 

Budget 

Target 

Budg 

et 

Targ 

et 

Budget 

Target 

Budget 


developme 
nt is 

happening 


informal 

settlements 


have 

been 

capture 

d 






by 

DHS 

by 

DHS 





Conducting 

consumer 

education 

it will reduce 
illegal selling 
of houses 
and manage 
conflict 

between 

beneficiaries 

Beneficiaries 

would be 

educated on 

how to 

better take 

care of the 

houses 

Consumer 

education 

attendance 
register and 
pictures 

04 

consum 

er 

educatio 

n 

R,00 

none 

one 

R.OO 

one 

R.OO 

one 

R,00 

one 

R,00 


Verification 

and 

capturing 
of data 

and create 

Housing 

needs 

credible list 
of potential 
beneficiaries 
and helps in 
planning for 
future 
developmen 
t 

It will help in 
prioritizatio 
n of 

potential 

beneficiaries 

National 

housing 

Data list will 

be created 

To 

capture 
data in 

all 

wa rds 

R,00 

None 

Three 

R.OO 

Three 

R.OO 

three 

R,00 

one 

R,00 
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BUILDING CONTROL 2015/2016 


IDP Priority 

Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

Annual 

Budget 

current 

year 

Baseline 

Current 

year 

Target per quarter 

Budget Per quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Quarter 

2^0 

Quarter 

Quarter 

Quar 

ter 

!« 

Quar 

ter 

Quarter 

Quarter 

4«- 

Quarter 

KPA 6: SPATIAL RATIONALE 

DEVELOPMENT PRIORITY 6: SPATIAL RATIONAL \ 

Developme 
nt objective 
6C 

To provide for 
the sustainable 

and efficient 
use of land; 

-Evaluate 

and 

approve 
building 
plans in 
terms of 

National 
Building 
Regulatio 
ns and 

Building 
Standards 
Act (No. 
103 of 

1977). 

Compliance 

with 

National 
Building 
Regulations 
and Building 
Standards 

Act 103 of 
1977, and 
other 

related 

legislations 

-To have 

sustainabi 
e buildings 

-No of plans 
received and 
approved 

To 

approve 

approxi 

mately 

130 

applicati 

ons 

-R330 

460.00 

-120 

evaluate 

d and 

approve 
d plans 

.-To 

approve 

33 

building 

plans 

applicati 

ons 

-To 

approv 

e 33 

building 

plans 

applicat 

ions 

-To 

approv 

e 33 

building 

plans 

applicat 

ions 

-To 

appr 

ove 

33 

build! 

ng 

plans 

appli 

catio 

ns 

R826 

15.00 

R82615 

.00 

R82615. 

00 

R82615. 

00 


-Conduct 
Building 
inspection 
s in terms 

of NBR. 

Compliance 

with 

National 
Building 
Regulations 
and Building 
Standards 

Act 103 of 
1977, and 
other 

related 

-To have 

and 

sustainabi 
,e buildings 

X 

-inspection 

book 

-To 

inspect 

130 

building 

s 

RO.OO 

Inspecte 
d 120 

buildings 

-To 

inspect 

approxi 

mately 

33 

buildings 

-To 

inspect 

approxi 

mately 

33 

building 

s 

-To 

inspect 

approxi 

mately 

33 

building 

s 

-To 

inspe 

ct 

appr 

oxim 

ately 

33 

build! 

ngs 

RO.O 

0 

RO.OO 

RO.OO 

RO.OO 
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IDP Priority 

Objectives 


KPI Indicator 

Unit of 

measureme 

nt 

Annual 

Target 

Annual 

Budget 

current 

year 

Baseline 

Current 

year 

Target per quarter 

Budget Per quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




1« 

Quarter 

^na 

Quarter 

Quarter 

Quar 

ter 

Quar 

ter 

2nd 

Quarter 

3™ 

Quarter 

4*" 

Quarter 



legislations 















Monitorin 

g and 

control 

illegal 

building 

work. 

Compliance 

with 

National 
Building 
Regulations 
and Building 
Standards 

Act 103 of 
1977, and 
other 

related 

legislations 

-To have 

and 

sustainabi 
e buildings 

-Copies of 

non 

compliance 

notices 

issued 

-To 

inspect 

approx! 

mately 

220 

illegal 

building 

s 

RO.OO 

Inspecte 
d 200 
Illegal 
buildings 

To 

inspect 

approxi 

mately 

55 illegal 
buildings 

To 

inspect 

approxi 

mately 

55 

illegal 

building 

s 

To 

inspect 

approxi 

mately 

55 

illegal 

building 

s 

To 

inspe 

ct 

appr 

oxim 

ately 

55ille 

gal 

build! 

ngs 

RO.O 

0 

RO.OO 

RO.OO 

RO.OO 


Assist 
public 
with plans 
related 

informati 

on such as 
site plans, 
forms and 
copies of 
building 
plans 

-Quality 

services 

delivery 

-Equip 

public 

with 

informatio 

n 

Public 

register 

-To 

assist 

approx! 

mately 

120 

member 

s of the 
public 


Approxi 

mately 

110 

people 

were 

assisted 

-To 

assist 

approxi 

mately 

30 

people 

To 

assist 

approxi 

mately 

30 

people 

To 

assist 

approxi 

mately 

30 

people 

To 

assist 

appr 

oxim 

ately 

30 

peop 

le 






Developm 
ent of 

Building 
control by 
law 

-Ensure 

proper 

control of 
buildings 

-To have 
safe and 
sustainabi 
e buildings 

-Copy of a 
bylaw 


RO.OO 
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MKHONDO MUNICIPALITY 

DEPARTMENT OF FINANCIAL SERVICES 



SERVICE DELIVERY AND BUDGET IMPLEMENTATION PLAN 

FOR 

2015/16 
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Draft SDBIP 2015/16 Financial Services 


strategic 

Objective 

KPI Indicator 

Budget 

Current 

Year 

2015/16 

Baseiine 

Current 

Year 

2015/16 

Target 

Current Year 

2015/16 

Outcome 

Target 

l'‘ Quarter 

2"'' Quarter 

3'''' Quarter 

4* Quarter 

Outcome 

Impact 

Budge 

t 

Target 

Budget 

Target 

Budget 

Target 

Budget 

Target 





















1 1 






KPA 4: Municipal Financial Viability and Management 



BUDGET AND FINANCIAL REPORTING 

To ensure that 
the Municipality 
improves its 
audit outcome 
and effective 
budgeting and 
financial 
reporting 

Signed 

monthly Sec71 
reports to 
Accounting 
Officer & 
Executive 

Mayor 

Compliance with 
MFMA Section 

71 

Nil 

Late 

submission 

of Section 71 

reports' 

Accounting 

Officer & 

Execufive 

Mayor 

12 reports 

Nil 

3 sec 

71 

monthly 

reports 

Nil 

3 sec 

71 

monthl 

y 

report 

s 

Nil 

3 sec 71 
monthly 
reports 

Nil 

3 sec 71 
monthly 
reports 

All monthly 
returns 
submitted to 
National 
Treasury within 
10 working 
days 

Compliance with 
MFMA Section 

71 

Nil 

Lafe 

submission 
of refurns fo 
National 
Treasury 
within 10 
working days 

12 reports 

Nil 

3 

monthly 

returns 

Nil 

3 

monthl 

y 

return 

s 

Nil 

3 monthly 
returns 

Nil 

3 monthly 
returns 

EXPENDITURE 

To ensure that 
the municipality 
improves its 
audit outcome 
and ensure 
expenditure for 
all deparfmenfs 
are classified 
correctly and 
paid within 30 
days. 

Creditors paid 
within 30 days 

Compliance with 
MFMA section 

65 (2) (e) 

As per 
budget 
allocations 

Late 

p^'mentof 
creditors in 

2014/15 
financial year 

12 reports 

As per 
budget 

3 

rronthly 

recons 

As per 
budge 

t 

3 

rroTthl 

y 

recons 

As per 
budget 

3 monthly 

recons 

As per 
budget 

3 monthly 

recons 

Signed Bank, 
Creditors, VAT 
& Petty Cash 
Reconciliations 
completed on 
a monthly 
basis 

Compliance with 
MFMA section 

65 (2) (j) 

n/a 

Fiecon items 

not cleared 

on time in 

2014/15 audit 

year 

12 

Reconciliations 

Nil 

3 

monthly 

recons 

Nil 

3 

monthl 

y 

recons 

Nil 

3 monthly 

recons 

Nil 

3 monthly 

recons 

REVENUE 

1 Accurate billing | Improved | Nil | Inaccurate | 12 Accurate | Nil | Three | Nil | Three | Nil | Three | Nil | Three 
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To ensure that 
the Municipality 
improves its 
audit outcome 
and managing 
external and 
internal income 
efficiently 

system 

revenue 

collection 


billing 

system 

monthly billing 
reports 


accurat 
e billing 
reports 


accura 

te 

billing 

report 

s 


accurate 

billing 

reports 


accurate 

billing 

reports 

Credit control 
policy 

implemented 

Improved 

revenue 

collection 

Nil 

Credit 

control policy 
not 

implemented 

Implement 
credit control 
through 
enforcement 
of by-laws 
monthly 

Nil 

Three 

cut-off 

reports 

Nil 

Three 

cut-off 

report 

s 

Nil 

Three 

cut-off 

reports 

Nil 

Three cut- 
off reports 

Updated 

indigent 

register 

Allocation of 
subsidy to all 
qualifying 
indigent 
households 

Nil 

Outdated 

indigent 

register 

Indigent 
register 
updated by 
quarter one 

Nil 

Approve 

d 

Indigent 

register 

Nil 

n/a 

Nil 

n/a 

Nil 

n/a 

SUPPLY CHAIN MANAGEMENT 

To ensure that 
the Municipality 
improves its 
audit outcome 
and to align 
with the IDP to 
ensure efficient 
procurement. 

Updated 

GRAP 17 
compliant 
asset register 
(Barcoding) 

Compliance with 
MFMA section 

63 (1) (a) and (2) 
(a-c) 

Nil 

Assets 

inaccurately 

recorded for 

2013/14 

financial 

year 

All assets 
owned by the 
municipality 
are barcoded 
or have a 
means of 
verification 

Nil 

All 

assets 
procure 
d and 
verified 

are 

barcode 

d 

Nil 

All 

assets 

procur 

ed and 

verifie 

d are 

barcod 

ed 

Nil 

All assets 

procured 

and 

verified 

are 

barcoded 

Nil 

All assets 
procured 
and verified 

are 

barcoded 

Updated 

GRAP 17 
compliant 
asset register 
(Additions) 

Compliance with 
MFMA section 

63 (1) (a) and (2) 
(a-c) 

Nil 

Asset 
register not 
fully updated 
with 

additions for 
the 2013/14 
financial 
year 

All asset 
additions for 
the 2015/16 
financial year 
recorded in 
the asset 
register 

Nil 

All 

asset 
aquired 
for the 
quarter 
recorde 
d in the 
asset 
register 

Nil 

All 

asset 
aquire 
d for 
the 

quarte 

r 

record 

ed in 

the 

asset 

registe 

r 

Nil 

All asset 
aquired 
for the 
quarter 
recorded 
in the 
asset 
register 

Nil 

All asset 
aquired for 
the quarter 
recorded in 
the asset 
register 

Licensed 

Municipal 

vehicles 

Compliance with 
road safety act 

Nil 

Copy of 
license disk 
for 2013/14 
financial 
year 

All municipal 
vehicles 
licenses 
renewed prior 
to expiry 

Nil 

All 

expired 

municip 

al 

vehicles 

Nil 

All 

expire 

d 

munici 

pal 

Nil 

All 

expired 

municipal 

vehicles 

licenses 

Nil 

All expired 

municipal 

vehicles 

licenses 

renewed 
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licenses 

re n ewe 

d 


vehici 

es 

licens 

es 

renew 

ed 


renewed 




Effective 

inventory 

management 

Compliance with 
MFMA section 

63 (1) (a) and (2) 
(a-c) 

Nil 

Inventory 
count sheets 
for 2013/14 
financial 
year 

Bi annual 
inventory 
count to be 
performed 

Nil 

None 

Nil 

One 

Invent 

ory 

count 

Nil 

Nil 

Nil 

One 

Inventory 

count 

ICT 



To ensure that 
the Municipality 
improves its 
audit outcome 
and align 
Information 
Communication 
Technology to 
the needs of the 
municipality. 

Effective email, 
website 
hosting and 
helpdesk 

Improved 
communication 
and access to 
information and 
compliance with 
MFMA section 

75 

Nil 

Email not 
functional, 
website not 
updated and 
no belpdesk 

Email system 
functional, all 
employees 
have access to 
the website 
and helpdesk 
functional by 
end of quarter 
ofljne 

Nil 

Function 

al 

corporat 
e Email 
for all 
employe 
e, 

function 

al 

website 

and 

function 

al 

helpdes 

k 

Nil 

n/a 

Nil 

n/a 

Nil 

n/a 

Satellite offices 
linked to Head 
office 

Improved 
communication 
and access to 
information 

Nil 

Satellite 
offices not 
linked to 
head office 

All satellite 
offices linked to 
head office by 
end of quarter 
one 

Nil 

All 

satellite 
offices 
linked to 
head 
office 

Nil 

n/a 

Nil 

n/a 

Nil 

n/a 

Offsite 

Backups 

Municipal data 
and applications 
secure and 
recoverable 

Nil 

Inadequate 
backups of 
data and 
applications 

Municipal data 
and 

applications 
backed up 
offsite and 
recoverable by 
quarter one 
(Amsterdam) 

Nil 

Offsite 
backups 
stored in 
Amsterd 

am 

Nil 

n/a 

Nil 

n/a 

Nil 

n/a 
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Priority 

Area 

Strategic 

Objective 

KPI Indicator 

Budge 

t 

unfun 

ded 

Basel! 

ne 

Target 

2015/1 

6 

Quarter 1 

Quarter 2 

Quarter 3 

Quarter 4 

Outco 

me 

Impact 

Budg 

et 

Target 

Bud 

get 

Target 

Bud 

get 

Target 

Bud 

get 

Target 

KPAl: BASIC SERVICE DELIVERY 

Risk 

Assessme 

nt 

Compliance 

with 

International 

Standards for 

the 

Professional 

Practices of 

Internal 
Auditing, 
Standard 2120 

Risk 

assessme 

nt report 
approved 
by Audit 
Committe 
e by June 
2015 

Assisting 

in 

achievem 

ent of 
objectives 
in spite of 
unforesee 

n events 

0 

Previous 

year's 

Risk 

Assessme 
nt Report 

Credible 

Strategic 

and 

Operation 
al Risk 

assessme 

nt report 
to inform 

audit 

plans 

0 

Risk 

assessment 

report 

approved by 
Risk 

Manageme 

nt 

Committee 

and Audit 

Committee 

0 

Evaluating 

effectivene 

ss of Risk 
Manageme 

nt. 

0 

Evaluating 

effectivene 

ss of Risk 
Manageme 

nt. 

0 

Evaluating 

effectivene 

ss of Risk 

Manageme 

nt. 

Compilati 
on of Risk 

Based 

Plans 

To have 
operational 
and three year 
rolling lA 
Strategic plans 
by July 2015. 
Compliance 
with ISPPIA 
2010. Al, 
A2,C1 

Plans 
approved 
by Audit 
Committe 
e by July 
2015 

Add value 

and 

improve 

control 

effectiven 

ess 

0 

Previous 
year's 
operation 
al and 

three 

year 

rolling 

plans 

Flexible 
approved 
risk based 
audit plan 
implemen 
ted 

0 

l"‘ Quarterly 
implementa 
tion and 
Reporting 

0 

2ncl 

Quarterly 
implementa 
tion and 
Reporting 

0 

Quarterly 
implementa 
tion and 
Reporting 

0 

4th 

Quarterly 
implementa 
tion and 
Reporting 

KPA2. LOCAL ECOIMOIVIC DEN/ELOPIVENT 

Assurance 

engageme 

nts of 

market 

viability 

and 

conducive 

business 

environm 

ent 

Assess 

compliance by 
municipality 
with chapter 7 
of RSA 

constitution 

Assuranc 

e results 

of 

complian 
ce of 
municipal 
ity 

Informed 

economic 

decision 
taken on 
basis of 
financial 
and 

performa 

nee 

informati 

0 

Audit 
reports 
related to 

MM & AC 

and 

reports of 
performa 

nee 

informati 

on 

Improved 

controls 

governan 

ce 

processes 

0 

Audit 

results of 
performanc 

e 

information 

0 

Consulting 

engagemen 

ts result 

0 

Audit 

results of 
performanc 

e 

information 

0 

Consulting 

engagemen 

ts result 
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on 












KPA3: MUMOPAL RIMAIMaAL VIAHUTY 

Effective, 

Efficient 

and 

Economic 

use of 

resources 

• Recommend 

ations on 

revenue 

enhancemen 

ts and 

economic 

rational 

decision 

making. 

• Spending 
within 

annual 

allocation. 

Audit 

reports 

and 

consultin 
g services 

on 

Revenues 

and 

Financial 

Managem 

ent 

Quarterly 
expenditu 
re reports 

Values 

add on 

financial 

managem 

ent. 

Efficiency 

of 

spending 

while 

guarding 

against 

limitation 

of scope 


Previous 

year's 

audit 

reports. 

Spending 
in line 

with 

allocation 

s 

Inclusion 
as part of 
Quarterly 
Reports 

Approved 
risk based 
plan with 
financial 

audits 

therein. 

Approved 

budget 

for 

2015/16 


25% 

Inclusion as 
part of 1^' 
Quarterly 
Reporting 


50% 2"'^ 

Quarterly 

Reporting/ 

Adjusted 

budget 


75% 

Quarterly 

Reporting 


100% 4* 

Quarterly 

Reporting 
















KPA4; GOCDD GOVERNANCE AND PUBUC PARTiaPATlON 

Batho 

Pele 

To 

institutionalize 

Batho Pele 
principles in 
the operations 
of the 

Municipality 

Adopted 

Internal 

Audit and 

Audit 

Committe 

e charter 

Enhanced 
objectivity 
of both lA 

and AC 


30 June 

2015 

Approved 

charters 

Charters 

reviewed 

for 

2015/16 


Compliance 

with 

charters 


implementa 

tion 


implementa 

tion 


implementa 

tion 

Audit and 

Performa 

nee 

Committe 

e 

Ensure 4 

statutory 

governance 
meetings per 
year for APC 

Minutes 

and 

reports of 
committe 

e for 

managem 

ent and 

Improved 

controls 

and 

governanc 

e 

processes 

through 


Agendas 

and 

Minutes 

meetings 

4 

statutory 
meetings 
per year 

and 2 for 

PAC 


1 meeting 


1 meeting 


1 meeting 


1 meeting 
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council 

advisory 

purposes. 

advises of 

AC 












Departme 

ntal 

regulation 

s 

Compilation of 
lA Policy 

Approved 
policy by 
the end 

of June 

2015 

Enhanced 

internal 

audit 
activity to 
support 
operation 

s 


lA Policy 
in Draft 

Audit 

Committe 

e and 

Council 

approval 


Implement 


implement 


implement 


implement 

Review of 

Internal Audit 
Methodology 

Signed 
methodol 
ogy and 
staff 

work- 

shopped 

on 

methodol 

ogy 


Signed 
methodol 
ogy and 
minutes 

of staff 
meetings 

JUNE 

2015/16 

Methodol 

ogy 

reviewed 


Final 

methodolog 

y 

implemente 

d 

throughout 
the financial 

year 


Final 

methodolo 

gy 

implemente 

d 

throughout 

the 

financial 

year 


Final 

methodolo 

gy 

implemente 

d 

throughout 

the 

financial 

year 


Final 

methodolo 

gy 

implemente 

d 

throughout 

the 

financial 

year 

KPA5: IIMSTlTUnOIMAL DE\/ELOPIVEI\rr AIND TT^sISFORMATlON 

Job 

Opportuni 

ties 

Enhance 
employability 
of graduates 

internal 

auditors 

Trainings 

C 

Provision 

of 

practical 

experienc 

e on 

profession 

al 

practice. 

Funded 

& 

Budgete 

d 

NASA 

conferenc 
esJMFO 
& LGSETA 

agreemen 

t for lAs 

Training 
and skills 
developm 
ent for 

Internal 

Auditors. 


Agreement 

signed 


Log Sheets 
completed 


Log Sheets 
completed 


Log Sheets 
completed 
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Priority 

Objectives 


KPI Indicator 

Unit of 

measure 

ment 

Annual 

Target 

Annual 

Budget 

current 

year 

Baselin 

e 

Current 

year 

l"‘ Quarter 

2"“' Quarter 

3'“' Quarter 

4'^ Quarter 

Project 

Name 

Outcome 

Impact 

Output 

measure 




Ta rget 

Budget 

Target 

Budget 

Target 

Budget 

Target 

Budget 

KPA 1: Basic Service Delivery 

Development Priority One 

To have 

PMS 

training/s 
and or 
Workshop 
/s 

Trainin 

g/work 

shop 

To 

inculcate 

an 

enhance 

d 

understa 
nding of 
PMS as a 

measurin 
g tool 

To 

have 

an 

effect! 

ve 

imple 

menta 

tion of 

PMS 

The 

realisatio 

n of the 

set 

targets, 

indication 

and 

objective 

Two 

training 

session 

s 

R200 

000 

The 

training 

session 

for all 

manage 

rs held 
on the 

28 

January 

2015 

Qne 

training 

session 

RlOO 

000 

None 

None 

One 

trainin 

g 

sessio 

n 

RlOO 

000 

None 

None 

KPA 2 : Municipal Institutional Development and Transformation 

Development Priority Two 

Reviewing 

/refining 

reporting 

format 

Standa 

rd 

report! 

ng 

format 

To have 

all 

departm 

ents 

reporting 
using a 
standard 
template 

To 

have a 

sound 

inform 

ation 

proces 

sing 

and 

manag 

ement 

A 

standard 

reporting 

template 

A 

standar 

d 

report! 

ng 

templat 

e 

None 

2014/1 

5 

templat 

e 

None 

None 

None 

None 

None 

None 

None 

None 

Coordinati 

on and 
compilatio 
n of 

Quarterly 

reports 

Quarte 

riy 

report 

s 

To have 

compreh 

ensive 

quarterly 

reports 

produce 

d per 

departm 

ent 

Stakeh 

olders 

will 

have 

access 

to 

inform 

ation 

due to 

them 

Stakehold 

ers will 

have 

access to 

informati 

on due to 

them 

To have 

four 

quarterl 

y 

reports 

timeou 

sly 

produc 

ed 

None 

2014/1 

5 

quarterl 

V 

reports 
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None 

One 

report 

None 

One 

report 

None 

One 

report 

None 

Processing 

of 

Validat 

ion of 

To 

provide 

To 

have 

To have 

sound 

To have 

four 

None 

20“l4/l 

4 

Qne 

report 

None 

One 

report 

None 

One 

report 

None 

One 

report 

None 


2015-08-31 


Quarterly 

report 

for 

validat 

feedback 

reports 


quarterl 









reports 

ed 

accurate. 

ed 

given to 

process 


V 










inform 

effective 

inform 

stakehold 

ed 


reports 










ation 

and 

ation 

ers 














efficient 

on set 















feedback 

targets 













Coordinati 

Coordi 

To have 

To 

To have 

Four 

R50 

2014/1 

Once 

R12 

Once 

R12 

Once 

R12 

Once 

R12 500 

on of the 

nation 

individua 

have a 

complete 

times 

000 

5 


500 


500 


500 



assessme 

of 

1 , 

well- 

d 



assess 









nt of 

assess 

departm 

coordi 

assessme 



ments 









individual, 

ments 

ental and 

nated 

nts for 












departme 


organizat 

assess 

the 












ntal and 


ional 

ment 

individual 












organizati 


assessm 

within 

; 












onal 


ents 

the 

departme 












performan 


conducte 

organi 

nt and 












ce 


d 

zation 

organizati 
















on 
















quarterly 

and 

annually 












Developm 

Referr 

To have 

To 

Number 

To have 

None 

2014/1 

As per 

None 

As per 

None 

As per 

None 

As per 

None 

ent and 

a Is of 

gaps 

have a 

of 

every 


5 POPS 

assess 


assess 


assess 


assess 


referral of 

PDP 

identifie 

better 

addresse 

individu 


\ 

ment 


ment 


ment 


ment 


POP as 


d during 

equipp 

d 

al's PDP 











informed 


assessm 

ed 

referrals 

duly 











by 

assessme 





attende 

d 












addresse 

g cop 












nt process 


d and 

provide 

correctiv 

e 

measure 

s where 

necessar 

V 














Coordinati 

Coordi 

To have 

To 

To have 

Four 

R50 

2014/1 

Once 

R12 

Once 

R12 

Once 

R12 

Once 

R12 500 

on of the 

nation 

individua 

have a 

complete 

times 

000 

5 


500 


500 


500 



assessme 

of 

1 , 

well- 

d 



assess 









nt of the 

assess 

departm 

coordi 

assessme 



ments 









Annual 

ments 

ental and 

nated 

nts for 












Performan 


organizat 

assess 

the 
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ce for 

individual, 

departme 

ntal and 

organizati 

onal 

performan 

ce 


ional 

assessm 

ents 

conducte 

d 

ment 

within 

the 

organi 

zation 

individual 

departme 
nt and 
organizati 

on 

quarterly 

and 

annually 












Coordinat 

e and 

Develop 

SDBIP 

SDBIP 

To have 

an SDBIP 

with 

KPis, 
budget 
and 
targets 
that are 

offshoot 

s of the 

pre- 

determin 

ed 

objective 

To 

have 

an 

SDBiP 

that 

exhibit 

s the 

SMAR 

T or 

SMAR 

TA and 

CREA 

M 

princip 

le 

To have 

an SDBIP 

that 

responds 
to the 

pre- 

determin 

ed 

objective 
s of the 

iDP and 

funded 

mandates 

from the 
budget 

To have 

an 

aligned 

SDBiP 

implem 

ented 

None 

2014/1 

5 SDBIP 

Implem 

entatio 

n 

None 

Imple 

menta 

tion 

None 

Mid- 

year 

assess 

ment 

and 

adjust 

ments 

where 

necess 

ary 

None 

Develo 
p and 
approv 

e the 

SDBIP 

for the 
subseq 
uent 

financia 

1 year 

None 

Coordinat 

e and 

Deveiop 

Municipal 

Annual 

Report 

Annual 

report 

To have 

a 

credible 

annual 
report 
develope 
d and 

submitte 
d as per 
legislatio 

n 

To 

enable 

sta keh 

olders 

access 

to 

inform 

ation 

on the 
perfor 

mance 

of the 
organi 
zation 

and 
provid 
es for 

accou 

To have a 

credible 

annual 

report 

produced 

One 

annual 

report 

00 

2014/1 

5 

annual 

report 

Submit 

draft 

annual 

report 

to NT 

None 

Submi 

t 

Annua 

1 

Report 

to 

Audit 

Comm 

ittee 

for 

consid 

eratio 

n 

None 

Tablin 
g of 
annual 
report 

to 

counci 

i and 

submi 

t to 

releva 

nt 

stakeh 

olders 

None 

To have 

the 

annual 

report 

publish 

ed 

None 
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ntabili 

ty 













Cascade 

PMSto 

the next 

lower 

level 

To 

have 

SMs 

sign 

perfor 

mance 

contra 

cts 

To 

measure, 

monitor 

and 

review 

their 

performa 

nee 

against 

set 

targets 

balance 

scorecar 

d 

To 

have 

enhan 

ced 

perfor 

mance 

manag 

ement 

system 

To have 

signed 

performa 

nee 

contracts 

To have 

all SMs 
perfor 

mance 

contrac 

ts 

signed 

None 

None 

Monito 

r 

complia 

nee 

with 

legislati 

on 

None 

Monit 

or 

compli 

ance 

with 

legisla 

tion 

None 

Monit 

or 

compli 

ance 

with 

legisla 

tion 

None 

Monito 

r 

complia 

nee 

with 

legislati 

on 

None 

KPA 4: Financial Viability and Management 

Development Priority Four 

To 

effectively 

and 

efficiently 
operate 
within the 
approved 
budget for 
the unit 

Budget 

manag 

ement 

To 

operate 

within 

the 

confines 

of the 
budget 
for the 

unit 

To 

have a 
sound, 
effect! 

ve and 

efficie 

nt 

financi 

al 

manag 

ement 

To have 
spent the 
allocate d 
budget as 
per the 
line items 

To have 

spent 

the 

allocate 

d 

budget 
as per 

the line 

items 

R260 

000 

2014/1 

5 

budget 

One 

assess 

ment 

and 

one 

training 

R115 

000 

One 

assess 

ment 

R15 

000 

One 

assess 

ment 

and 

one 

trainin 

g 

R115 

000 

One 

assess 

ment 

R15 000 

KPA 5: Good Governance and Public Participation 

Development Priority Five 

To solicit 

public 

comments 

on the 

draft 

Annual 

Report. 

Public 

comm 

ents 

To afford 

the 

public an 
opportu 
nity to 
participa 
te in the 
drawing 
up of the 
annual 
report 

To 

enable 
the 
public 
to own 

the 

annual 

report 

The 

number 

of 

comment 

s solicited 
from the 
public 

To have 

ten 

strategi 
c places 
where 

the 

public 

can 

access 

the 

draft 

None 

2014/1 

5 

annual 

report 

None 

None 

None 

None 

The 

numb 

er of 

comm 

ents 

solicit 

ed 

from 

the 

public 

None 

None 

None 
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annual 

report 













'"■III. 

MKHONDO MUNICIPALITY 

_ y, 
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FORESTRY DIVISION 



SERVICE DELIVERY AND BUDGETIMPLEMENTATION PLAN 

FOR 

2015/16 


strategic 

Objectiv 

e 

Project 

Name 

KPI Indicator 

Unit of 

measurement 

Budge 

t 

Curre 

nt 

Baselin 

e 

Current 

Year 

Annual 

Target 

l"** Quarter 

2014/15 

2"“ Quarter 

2014/15 

3™ Quarter 

2014/15 

4'" Quarter 

2014/15 

Priority 

Area 

Outcom 

e 

Impact 

Output measure 

Year 

2014/1 

5 

2014/15 

Year 

2014/15 

Target 

Budget 

Target 

Budget 

Target 

Budget 

Target 

Budget 

KPA 1: Basic Service Delivery 


Page 42 of 68 



2015-08-31 


Priority Area 1 

Developm 

ent 

Objective 

IB 

To 

accelerate 

provision 

of 

services 
relating to 
disaster 

managem 

ent, 

safety, 

fire, 

emergenc 
y, as well 
as traffic 

and 

licensing 

Forest 

Protectio 

n 

Compile 
and 
update 
the Fire 

managem 
ent plan 
that 

consists 

of a Fire 
suppress! 
on plan 
and fire 
preventio 
n plan 
annually 
by the 
senior 

manager. 

Become a 

member 

of the 

Mkhondo 

Fire 

Protectio 

n 

Associatio 
n (MFPA). 

To 

mitigate 

Disastrou 

s veld 

and forest 

run away 

fires 

Preparation of 
Tracers, burning 
fire breaks, 
updating fire 
agreements, FHR, 
pest and diseases 

Burn 

all 

firebre 

aks + 

Under 

canopy 

burning 

(444.4 

ha) 

R854 820 

.54 

R821877 

.20 

ni.l ha 

R427 

410.27 

\ 

0 

0 

0 

0 

772.2 ha 

R427 

410.27 

Developm 

ent 

Objective 

IB 

To 

accelerate 

provision 

of 

services 
relating to 
disaster 

managem 

ent, 

safety, 

fire, 

emergenc 
y, as well 
as traffic 

Forest 

Protectio 

n 

Communi 

cate all 

fires to 

the MFPA 

Ensure 
safety of 
employee 
s during 
fire fight 
by holding 
safety 
meetings, 
toolbox 

talks and 

constant 

training. 

Create 

awarenes 

To 

mitigate 

Disastrou 

s veld 

and forest 

run away 

fires 

Preparation of 
Tracers, burning 
fire breaks, 
updating fire 
agreements, FH^^k 
pest and (^^ses 

aks + 
l^^er 

burning 

htr 


R821 877 

772.2 ha 

R427 

410.27 

0 

0 

0 

0 

772.2 ha 

R427 

410.27 
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and 


s 














licensing 


programs 

in 

communit 

ies and 

schools 

through 

Fire wise 








1 








programs 














KPA 2 : Municipal Institutional Development and Transformation 

Development Priority 

Two 














Developm 

Internshi 

To 

Candidate 

Absorb interns not 

To 

R120 000 

R120 000 

Teach 

R30 000. 

^eacl"^^ 


Teach 

R30 000. 

Teach 

R30 000. 

ent 

p 

facilitate 

s will be 

yet qualified for 12 

provide 

.00 

.00 

and 

00 

and 

and 

00 

and 

00 

priority 2B 

program 

represent 

sourced 

months practical 

experie 



transfer 


tr^^fer 

transfer 


transfer 



me 

ation of 

from the 

experience. 

nee 



skills to 

kskillsto 


skills to 


skills to 




previously 

youth 


and 



interns 


3rn^y 


interns 


interns 




disadvant 

aged 

unemploy 

ment 


transfe 

r of 



J 








individual 

database 


skills to 













s(PDI's) in 

in HR 


PDi's 













both 

office. 


and as 



VI 










administr 

Appoint 


a result 













ative and 

local 


have 













political 

service 


market 












offices of 

providers 


able 













the 

for 


Candida 













municipali 

silvicultur 


tes in 













ty 

e, 


the 














harvestin 


forestr 














gand 


y 














transport 
of timber 
products. 
Allow for 
















local 
















subcontra 
















cting for 
silvicultur 

e and 

harvestin 

operation 













KPA 3; Local Economic Development 

Development Priority Three 

Developm 

Wattle 

To 

Enhanced 

775.7 m^ sold per 

9308.4 

R4 299 

R5 257 8 

2327.1 

R1 074 7 

2327.1 

R1 074 7 

2327.1 

R1 074 7 

2327.1 

R1 074 7 

ent 

timber 

generate 

service 

month (Oct-May) 

3 

m 

006.97 

90.00 

3 

m 

51.74 

3 

m 

51.74 

3 

m 

51.74 

3 

m 

51.74 
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priority 

3A 

To 

facilitate 

and 

market 
opportuni 
ties and 
advantage 
s to 

attract 

local and 

foreign 

direct 

investmen 

t 

Developm 

ent 

Priority 4C 
To 

manage 

internal 

and 

external 

income 
efficiently 
; and thus 
render a 

sound 

service to 
the public 

Harvestin 

g 

income 
through 
Wattle 
pulp and 
bark sales 
by 

harvestin 
g timber 
and 

stripping 
off bark 
through 

an 

external 

service 
provider 
by end of 
May 

delivery 













KPA 3: Local Economic Development 

Development Priority Three 

Developm 

ent 

priority 

3A 

To 

facilitate 

and 

market 
opportuni 
ties and 
advantage 
s to 

attract 

local and 

Gum 

timber 

harvestin 

g 

To 

generate 

income 

through 

Eucalyptu 

s sales by 

harvestin 

g timber 

on a 

monthly 

basis 

according 
to the 

clients 

Improved 

service 

delivery 

965.5 m^ sold per 
month 

11586 

R4 460 6 

10.00 

R1 770 2 

42.93 

2896.5 

3 

m 

R1 486 8 

70.00 

2896.5 

3 

m 

R1 486 8 

70.00 

2896.5 

3 

m 

R1486 8 

70.00 

2896.5 

3 

m 

R1 486 8 

70.00 
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foreign 

direct 

investmen 

t 

Developm 

ent 

Priority 4C 
To 

manage 

internal 

and 

external 

income 
efficiently 
; and thus 
render a 

sound 

service to 
the public 


specificati 
on and 
transport! 
ng the 
timber to 

the 

market. 

Harvestin 
g and 
transport 
is 

outsource 

d 














Developm 

ent 

priority 

3A 

To 

facilitate 

and 

market 
opportuni 
ties and 
advantage 
s to 

attract 

local and 

foreign 

direct 

investmen 

t 

Developm 

ent 

Priority 4C 
To 

manage 

internal 

and 

external 

income 

Pine 

timber 

harvestin 

g 

To 

generate 

Income 

through 

Pine sales 
by 

harvestin 
g sawlogs 
and pulp 
and 

transport! 
ng the 
commodit 

ies to the 

client 

through 

outsource 

d 

harvestin 

gand 

transport 

service 

providers. 

Improved 

service 

delivery 

1139.92 sold 
per month 

13679 

3 

m 

R4 114 

643.20 

R4 501 4 

63.33 

\ 

\ 

\/ / 

. / 

3419.76 

3 

m 

. 

R13715 

‘n.1%/ 

3419.76 

3 

m 

R1 371 5 

47.73 

3419.76 

3 

m 

R13715 

47.73 

3419.76 

3 

m 

R13715 

47.73 
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efficiently 
; and thus 
render a 

sound 

service to 
the public 
















Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Conserve 

tion 

areas 

maintena 

nee 

Maintain 

800 ha 

Conservat 

ion areas 

Achieve a 

sustainabi 

e 

Environm 

ent and 

allow 

natural 

flora to 
grow and 
create a 

habitat 

for fauna 

Compile a 
Conservation 
Management/Envir 
onmental 
management plan 
and follow 

schedule 

2400 

ha 

R1 236 9 

00.00 

R374 064 

.00 

600 ha 

R309 

225.00 

600 ha 

R309 

225.00 

600 ha 

R309 

225.00 

600 ha 

R309 

225.00 

Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Tending 

2093.24 

ha Pine 

Tending 

2093.24 

ha Pine 

on a 

monthly 

basis 

through 

the 

silvicultur 

e 

contra cto 
r by 

slashing 

and 

applying 

chemical 

treatment 

Reduce or 

eradicate 

category 

1, 2, and 

3 weeds 
thereby 
minimizin 

g 

competiti 
on with 

trees. And 

therefore 
optimizin 
g tree 
growth 

Compile a weeding 
plan and follow the 
planned schedule 

2093.2 

4 ha 

R103 

598.54 

R1 583 

545.12 

523.31 

ha 

R25 899. 

64 

523.31 

ha 

R25 899. 

64 

523.31 

ha 

R25 899. 

64 

523.31 

ha 

R25 899. 

64 

Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Tending 

827.27 

ha 

Wattle 

Tending 
827.27 ha 

Wattle on 
a monthly 
basis 
through 
the 

silvicultur 

e 

contra cto 
r by 

Reduce or 

eradicate 

category 

1, 2, and 

3 weeds 
thereby 
minimizin 

g 

competiti 
on with 

trees. And 

Compile a weeding 
plan and follow the 
p^ned schedule 

827.27 

ha 

R203 927 

.09 

R782 796 

.05 

206.82 

ha 

R50 981. 

77 

206.82 

ha 

R50 981. 

77 

206.82 

ha 

R50 981. 

77 

206.82 

ha 

R50 981. 

77 
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slashing 

and 

applying 

chemical 

treatment 

therefore 
optimizin 
g tree 
growth 













Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Tending 

1479.2 

ha Gum 

Tending 
1479.2 ha 

Gum on a 

monthly 

basis 

through 

the 

silvicultur 

e 

contra cto 
r by 

slashing 

and 

applying 

chemical 

treatment 

Reduce or 

eradicate 

category 

1, 2, and 

3 weeds 
thereby 
minimizin 

g 

competiti 
on with 

trees. 

Compile a weeding 
plan and follow the 
planned schedule 

1479.2 

ha 

R1 6114 

84.62 

R1934 

724.84 

369.8ha 

R402 871 

.16 

369.8ha 

R402 871 

.16 

369.8ha 

R402 871 

.16 

369.8ha 

R402 871 

.16 

Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Establish 

ment of 

2760.84 

ha Pine 

To 

Establish 

2760.84 
ha Pine by 
making 
use of the 

silvicultur 

e 

contra cto 

r 

To 

maintain 

a 

normalize 

d rotation 
cycle for a 
sustainabi 
e forestry 
business 

Replant all 
budgeted pine 
temporarily 
unplanted areas 

2760.8 

4 ha 

R3 721 4 

62.26 

RlOll 

718.19 

0 

0 

1380.42 

ha 

R1 860 7 

31.13 

1380.42 

ha 

R1 860 7 

31.13 

0 

0 

Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Establish 

ment of 

3003.42 

ha 

Wattle 

Establish 

ment of 

3003.42 

ha Wattle 
by making 
use of the 

silvicultur 

e 

contra cto 

r 

To 

maintain 

a 

normalize 

d rotation 
cycle for a 
sustainabi 
e forestry 
business 

Replant all 
budgeted wattle 
temporarily 
unplanted areas 

3003.4 

2ha 

R4 462 0 

38.74 

R1 480 7 

18.19 

0 

0 

1501.7 

ha 

R2 231 

019.37 

1501.7 

ha 

R2 231 

019.37 

0 

0 

Developm 

ent 

priority 

3C; To 

Establish 

ment of 

Gum 

1397.9 

Establish 

ment of 

Gum 

1397,9 ha 

To 

maintain 

a 

normalize 

Replant all 
budgeted Gum 
temporarily 
unplanted areas 

1397.9 

ha 

R1 498 

282.36 

R1 233 

834.08 

0 

0 

698.95 

ha 

R749 

141.18 

698.95 

ha 

R749 

141.18 

0 

0 
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support 
cooperati 
ves and 

small 

business 

developm 

ent 

ha 

by making 
use of the 

silvicultur 

e 

contra cto 

r 

d rotation 
cycle for 
sustainabi 
e forestry 
trade 













Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Pruning 

1028.1 

ha 

Prune 

1028.1 ha 
by using a 
silvicultur 

e 

contra cto 

r 

Restrict 

the 

Diameter 

Over Stub 
(DOS) to 

18 cm. 

Restrict 

formation 

of dead 

knots. 
Improve 
the form 
of young 
trees. 

Reduce 
taper in 
stems. 

Improve 

access. 

Reduce 

risk of 

crown 

fires. 

Allow for 

fuel 

reduction 

burning. 

Reduce 

wind 

resistance 

Compile a pruning 
schedule and 
follow the planned 
schedule 

1028.1 

ha 

R861 028 

.00 

R208 542 

.45 

514.05 

ha 

R430 

514.00 

514.05 

ha 

R430 

514.00 

0 

0 

0 

0 

Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

Enumera 

tion 

Enumerat 

e 199.6 ha 

To assess 

the total 

volume 
(tonnes) 
of timber 

available 

per 

compart 

ment 

Enumeration 
r^rds ^ 

199.6 

ha 

R119 760 

.00 

0 

49.9 ha 

R29 940. 

00 

49.9 ha 

R29 940. 

00 

49.9 ha 

R29 940. 

00 

49.9 ha 

R29 940. 

00 
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ent 
















Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Pine 

thinnings 

Thinning 
of 476.67 

ha 

To 

improve 
growth 
rate or 

health of 

the 

remaining 

trees. 

Compile a thinning 
regime and follow 
planned schedule 

476.67 

ha 

R1 697 7 

11.10 

R342 

892.79 

119.17 

ha 

R419 927 

.77 

119.17 

ha 

R419 927 

.77 

119.17 

ha 

R419 927 

.77 

119.17 

ha 

R419 927 

.77 

Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Forest 

road 

maintena 

nee 

Maintain 

50km of 

the forest 

roads 

To 

improve 
accessibili 
ty to the 
plantation 

Number of 
roads/river 
crossings 
rehabilitated 

50 km 

Will be 

done 

internally 

by 

Technical 

Departm 

ent 


0 

0 

0 

0 

0 

0 

0 

0 

Developm 

ent 

priority 

3C; To 
support 
cooperati 
ves and 

small 

business 

developm 

ent 

Soil 

surveys 

Conduct 

soil 

survey 

assessme 

nt 

To 

improve 

site 

species 

matching 

Submit a report 
with soil maps, 

Areas 

to be 
planted 

or 

planted 

areas 

R260 000 

.00 


0 

0 

All areas 

R260 000 

.00 

0 

0 

0 

0 

KPA 4: Financial Viability and Management 

Development Priority Four 

Developm 

ent 

Objective 

5B To 
strengthe 
n public 
participati 

on 

through 

izimbizo, 

IDP 

Mkhond 

0 Fire 

Protectio 

n 

Associati 

on 

To be a 

member 

of the 

Mkhondo 

Fire 

Protectio 

n 

Associatio 

n 

To be 
updated 

on 

weather 

forecast 

and 

warned of 

all fires 

around 
neighbor 
and all 

To obtain a 
bomber cover 

To be updated on 
Industry reviewed 
Acts and local 
updates \ 


Will be 
paid by 
Insuranc 

e 

RlOO 000 

.00 

0 

0 

0 

0 

0 

0 

0 

0 
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Forums 

and other 

communic 

ation 

platforms, 
this will 

include 
previously 
marginalis 
ed groups 



fires 

reported , 
received 

aerial and 

ground 

firefightin 

g 

resources 













KPA 5: Good Governance and Public Participation 

Development Priority Five 

Developm 

Commun 

To 

Good 

None 

Commu 

Commun 

280 

To reach 

None 

To reach 

None 

To reach 

None 

To reach 

None 

ent 

ity 

participat 

working 


nity 

ity 

issued 

out to 


out to 


out to 


out to 


Objective 

outreach 

e in 

relations 


membe 

members 

firewood 

commun 


commun 


commun 


commun 


5A 


campaign 

with 


rs 

without 

permits 

ity 


ity 


ity 


ity 


To 


s to make 

stakehold 


without 

electricit 


member 


member 


member 


member 


increase 


our 

ers 


electric 

y 


s 


s 


s 


s 


transpare 


neighbour 



ity 

Commun 


through 


through 


through 


through 


ncy and 


hood 




ity 


notices 


notices 


notices 


notices 


legitimacy 


aware of 



Commu 

Members 


displaye 


displaye 


displaye 


displaye 


in 


the 



nity 

that 


d on the 


d on the 


d on the 


d on the 


decision 


processes 



Membe 

want to 


noticebo 


noticebo 


noticebo 


noticebo 


making 


and 



rs that 

make 


ards 


ards 


ards 


ards 


processes 


procedure 



want to 

profit by 










of the 


s on how 



make 

soiling 










Municipal! 


to obtain 



profit 

firewood 










ty 


permits 



by 
















selling 
















firewoo 

d 












MKHONDO MUNICIPALITY 
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SERVICE DELIVERY AND BUDGET IMPLEMENTATION PLAN 


FOR 

2015/16 



strategic 

Project 

KPI Indicator 

Unit of 

Budget 

Base 

Annual 

Quarter 2014/15 

2"“ Quarter 

3™ Quarter 2014/15 

4‘" Quarter 2014/15 

Objective 

Name 


measure 

Current 

line 

Target 


2014/15 






ment 


Curr 











ent 











Year 
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Priority 

Area 


Outcom 

e 

Impact 

Output 

measure 

Year 

2014/15 

2014 

115 

Year 

2014/15 

Target 

Budget 

Target 

Budget 

Target 

Budget 

Target 

Budget 

KPA 1: Basic Service Delivery 


Priority Area 1 


Conduc 

Road 

To 

To 

Conduc 

Conduc 



Condu 

R 00 

Condu 

ROO 

Conduc 

ROO 

Conduc 

ROO 

t Road 

safety 

ensure 

create a 

t30 

t30 



ct 8 


ct 8 


t8 


t 6 road 


Safety 

campaig 

that 

safe 

road 

road 



road 


road 


road 


safety 


Campai 

ns 

road 

environ 

safety 

safety 



safety 


safety 


safety 


campai 


gns 


users 

ment 

campai 

campai 



campa 


campa 


campai 


gns 




adhere 

d to 

road 

regulati 

on 


gns 

gns 



igns 


igns 


gns 




Conduc 

Drivers 

To 

To 

Conduc 

Conduc 



Condu 

R450 

Condu 

R450 

Conduc 

R450 

Conduc 

R450 

t 

learners 

ensure 

ensure 

t350 

t350 



ct 85 

00 

ct 85 

00 

t85 

00 

t 95 

00 

Learner 

class 

that 

that 

Learner 

Learner 



learne 


learne 


learner 


learner 


s drives 


the 

drivers 

Class 

Class 



r class 


rs 


class 


class 


Class 


learner 

adhere 







class 








drives 

to road 















are 

well 
equipp 
ed with 

the 

road 

rules 

rules 













Conduc 

Driver 

To 

To 

Conduc 

Conduc 



Condu 

R 625 

Condu 

R 625 

Conduc 

R625 

Conduc 

R625 

t Driver 

license 

ensure 

ensure 

tl800 

1 1800 



ct 450 

00 

ct 450 

00 

t450 

00 

t450 

00 

License 

test 

that 

that 

Driver 

Driver 



driver 


driver 


driver 


driver 


Test 


the 

drivers 

License 

License 



license 


license 


license 


license 




learner 

adhere^ 

Test 

Test 



test 


test 


test 


test 




drives 

to road 















are 

rules 
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well 
equipp 
ed with 

the 

road 

rules 














Conduc 

Fire 

To 

To 

Conduc 

Conduc 



Condu 

R 00 

Condu 

ROO 

Conduc 

ROO 

Conduc 

ROO 

t Fire 

awaren 

ensure 

reduce 

1 15 fire 

1 15 fire 



ct 3 


ct 3 


t 3 fire 


t 2 fire 


awaren 

ess 

that 

fire 

awaren 

awaren 



fire 


fire 


awaren 


awaren 


ess 


commu 

inciden 

ess 

ess 



aware 


aware 


ess 


ess 


campai 


nities 

ts 

campai 

campai 



ness 


ness 


camp 


camp 


gns 


unders 

within 

gns 

gns 



camp 


camp3 








tand 

commu 















how to 

combat 

fire 

nities 













Conduc 

Road 

To 

To 

Conduc 

Conduc 



Condu 

R 00 

Condu 

R 00 

Conduc 

ROO 

Conduc 

ROO 

t road 

Blocks 

ensure 

create a 

t25 

t25 



ct 5 


ct 5 


t5 


t 10 


Blocks 


that 

safe 

road 

road 



road 


road 


road 


road 




road 

environ 

Blocks 

Blocks 



Blocks 


Block 


Blocks 


Blocks 




users 

ment 















comply 

with 

road 

regulati 
















on 














KPA 2 : Municipal Institutional Development and Transformation 

Development Priority Two 

Training 

Training 

To 


Conduc 

Conduc 









Conduc 

R250 

of 


empow 


t01( 

toi 









toi 

00 

examin 


er the 


refresh 

refresh 









refresh 


ers 


workfo 


er 

er 









er 




rce 


course 

course 









course 




and 


for all 

for all 









for all 
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skills 

transfe 

r 


the 

examin 

ers 

the 

examin 

ers 









the 

examin 

ers 


Training 

Training 

To 

To 

Conduc 

Conduc 







Conduc 


Conduc 

R 100 

of 

s 

empow 

promot 

t02 

t02 







toi 


toi 

00 

Officials 


er the 

e good 

fire 

fire 







fire 


fire 


and 


workfo 

govern 

compac 

compac 







compa 


compac 


council 


rce 

ance 

t 

t 







ct 


t 


ors on 


and 


training 

training 







trainin 


training 


basic 


skills 


to all 

to all 







g to all 


to all 


Fire 


transfe 


officials 

officials 







official 


officials 


fighting 


r 


and 

and 







s and 


and 






council 

council 







council 


council 






ors 

ors 







ors 


ors 


Revenu 

Revenu 

To 

To 

Revenu 

Revenu 



Reven 


Reven 


Revenu 


Revenu 


e 

e 

ensure 

ensure 

e 

e 



ue \ 


ue 


e 


e 


General 

generati 

that 

that 

General 

General 



Gener 


Gener 


Genera 


General 


ing 

on 

revenu 

revenu 

ing 

ing 



ating 


ating 


ting 


ing 


through 


e 

e 

through 

through 



throug 


throug 


throug 


through 


escortin 


genera 

general 

escortin 

escortin 



h 


h 


h 


escortin 


gof 


tion is 

ion is 

gof 

gof 



escorti 


escorti 


escorti 


gof 


abnorm 


enhanc 

enhanc 

abnorm 

abnorm 



ngof 


ngof 


ng of 


abnorm 


al 


ed 

ed 

al 

al 



abnor 


abnor 


abnor 


al 


vehicles 




vehicles 

vehicles 



mal 


mal 


mal 


vehicles 






-R1.3 

-R1.3 



vehicle 


vehicle 


vehicle 


-R325 






M 

M 



s-R 


s-R 


s-R 


00 










325 00 


325 00 


325 00 




Revenu 




Revenu 

Revenu 


R62 


R 62 



R62 


R 62 


e 




ex 

e 


000.00 


000.00 



000.00 


000.00 


General 




General 

General 











ing 




ing \ 

ing 











through 




through 

through 











weigh 




weigh 

weigh 











bridge. 




bridge 

bridgeR 
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R 250 

00.0 

250 

00.0 











KPA 3; Local Economic Development 


Development Priority Three 

Inspect! 

Busines 

To 

To 

Inspect! 

Inspect! 


Inspect 

R30 

Inspect! 

R30 


Inspect 

R30 

Inspect! 

R30 

on of 

ses 

ensure 

ensure 

on of 

on of 


ion of 

000 

on of 

000 


ion of 

000 

on of 

000 

formal 

inspect! 

that 

a 

20 

20 


10 


10 



10 


10 


and 

on 

busines 

Smooth 

formal 

formal 


formal 


formal 



formal 


formal 


informa 


ses 

trading 

and 20 

and 20 


and 10 


and 10 



and 10 


and 10 


1 


comply 

environ 

informa 

informa 


inform 


informa 



inform 


informa 


busines 



ment 

1 

1 


al 


1 



al 


1 


ses 




busines 

busines 


busines 


busines 



busines 


busines 






ses 

ses 


ses 


ses 



ses 


ses 


KPA 4; Financial Viability and Management 

Development Priority Four 

Issuing 

Traffic 

To 

To 

Issuing 

Issuing 


Issuing 

R250 

Issuing 


R 250 

Issuing 

R250 

Issuing 


of 

fines 

ensure 

create a 

of 

of 9000 


of 2250 

00 

of 2250 


000 

of 2250 

000 

of 2250 


Traffic 


road 

safe 

Traffic 

Traffic 


traffic 


traffic 



traffic 


traffic 


Fines 


compli 

road 

Fines 

Fines 


fines 


fines 



fines 


fines 




ance 

environ 
















ment 













Revenu 

Revenu 

To 

To 

Revenu 

Revenu 


R6.5 

R6.5 

R 


R 6.5 

R 1 

R6.5 

R 1 


e 

e 

ensure 

ensure 

e 

e 


000 

000 

1.625M 


000 

625. M 

000 

625.00 


General 

general! 

that 

financia 

General 

General 


Revenu 


Revenu 



Revenu 


M 


ing with 

on 

revenu 

1 

ing with 

ing with 


e 


e 



e 


Revenu 


Licensin 


e 

viability 

Licensin 

Licensin 


Genera 


General 



Genera 


e 


g and 


genera 

is 

g and 

g and 


ting 


ing with 



ting 


General 


registra 


tion is 

strengt 

registra 

registra 


with 


Licensin 



with 


ing with 


tion of 


enhanc 

hened 

tion of 

tion of 


Licensi 


g and 



Licensi 


Licensin 


vehicles 


ed 


vehicles 

vehicles 


ng and 


registra 



ng and 


g and 









registra 


tion of 



registra 


registra 









tion of 


vehicles 



tion of 


tion of 









vehicle 





vehicle 

s 


vehicles 


KPA 5; Good Governance and Public Participation 
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Development Priority Five 

Safe 

guard 

the 

municip 

al 

assets 

and 

propert 

ies 

Safety 

and 

security 

manage 

ment 

To 

ensure 

proper 

securit 

y 

manag 

ement 

is 

adhere 

To 

make 

sure 

that 

assets 

and 

properl 
y safe 
guarde 
d 

Safe 

guard 

the 

municip 

al 

assets 

and 

propert 

ies 

Safe 

guard 

the 

municip 

al 

assets 

and 

propert 

ies 


Safe 

guard 

the 

munici 

pal 

assets 

and 

propert 

ies 


Safe 

guard 

the 

municip 

al 

assets 

and 

propert 

ies 


m 

Safe 

guard 

the 

munici 

pal 

assets 

and 

propert 

ies 


Safe 

guard 

the 

municip 

al 

assets 

and 

propert 

ies 


Installat 

ion of 

Comput 

erized 

learner 

class 

and 

driving 

test 

Comput 

erized 

learner 

and 

drives 

test 

To 

ensure 

that 

the 

learner 

drives 

are 

well 
equipp 
ed with 

the 

road 

rules 

To 

ensure 

that 

drivers 

adhere 

to road 

rules 

Installat 

ion of 

Comput 

erized 

learner 

class 

and 

driving 

test 

Installat 

ion of 

Comput 

erized 

learner 

class 

and 

driving 

test 


r"\ 

1 

Installat 

ion of 

Comput 

erized 

learner 

class 

and 

driving 

R2.5 

m 



R3 M 

Installat 

ion of 

Comput 

erized 

learner 

class 

and 

driving 

test 


Procure 

ment of 

Speed 

Camera 

Machin 

e 

Speed 

camera 

machin 

e 

To 

regulat 

e 

speed 
on the 

road 

To 

decrees 

e road 

acciden 

ts 

Procure 

ment of 
Speed 
Camera 
Machin 

e 

Procure 

meot of 
02 ^ 
Speed ^ 
Camera 

Machin 

e 




Procure 

ment of 

01 

Speed 

Camera 

Machin 

e 


R 200 

000 



Procure 

ment of 

01 

Speed 

Camera 

Machin 

e 

R200 

000 

Procure 

ment of 

Hazmat 

Hazmat 

vehicle 

To 

effectiv 

e 

To 

decrees 

e 

Procure 

ment of 

Hazmat 

Procure 

ment of 

01 









Procure 

ment of 

01 

R 4 m 
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Vehicle 


respon 

d to 

inciden 

ts and 

acciden 

t 

inciden 

t and 

acciden 

ts 

Vehicle 

Hazmat 

Vehicle 









Hazmat 

Vehicle 


Procure 

To buy 

To 

To fast 

Procure 

Procure 


Procur 



R700 


Procur 



R700 

merit of 

of 1 

effectiv 

track 

ment of 

ment of 


ement 



000 


ement 



000 

1 sedan 

sedan 

ely fast 

service 

1 sedan 

1 sedan 


of 1 





of 1 




and 1 

and 1 

track 

delivery 

and 1 

and 1 


sedan 





cab 




double 

double 

service 


double 

double 







bakkie 




cab 


deliver 


cab 

cab 











bakkie 


y 


bakkie 

bakkie 



























KPA 1; Basic Service Delivery 

Development Priority One 

To 

Provisio 

30 567 

Compli 

30 567 

30 567 

3 

30 567 

30 567 

918 688 

30 567 

918 

30 567 

918 

30 567 

918 

acceler 

n of 

househ 

ance 


househ 

674 


house 


house 

688 

househ 

688 

househ 

688 

ate 

refuse 

old 

with 


old 

752 


hold 


hold 


old 


old 


provisio 

collectio 

receivi 

the 


receivin 



receivi 


receivi 


receivi 


receivin 


n of 

n 

ng 

relevan 


g 



ng 


ng 


ng 


g 


services 

services 

refuse 

t 


refused 



refuse 


refuse 


refused 


refused 


relating 

to 30 

collect! 

legislati 


collect! 



d 


d 


collect! 


collect! 


to solid 

567 

on 

on. E.g. 


on 



collect 


collect 


on 


on 


waste, 

househ 

service 

Waste 





ion 


ion 






parks 

old 


Act, 





once a 








and 



Constit 





week 








gardens 



ution. 





per 











etc. 





sectio 











Clean 





n 











and \ 
















hygienix 
















househ 
















old 
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Cleanin 

Streets 

Beauty 

12 

12 

4 

10 

10 

104962 

12 

1049 

12 

1049 

12 

1049 


gof 

in the 

of the 


street 

198 

streets 

street 


street 

62 

street 

62 

street 

62 


streets 

CBD, 

town, 


and 

515 

and 

and 


and 


and 


and 



in the 

adjace 

complia 


adjacen 


adjace 

adjace 


adjace 


adjace 


adjacen 



CBD 

nt 

nee 


t in the 


nt in 

nt in 


nt in 


nt in 


t in the 




streets 

with 


CBD 


CBD 

the 


the 


the 


CBD 




and 

the 





CBD 


CBD 


CBD 






residen 

constit 





daily 










tial 

ution 















areas 

and 















clean 

other 

waste 

related 

legislati 

on. 














Refuse 

Refuse 

Cleaner 

25 

25 

3 

20 

20 

904686. 

20 

9046 

20 

9046 

20 

9046 


contain 

contain 

areas. 


refuse 

618 

refuse 

refuse 

25 

refuse 

86.25 

refuse 

86.25 

refuse 

86.25 


er 

er 

Compli 


contain 

745 

contain 

contai 


contai 


contain 


contain 



remove 

remove 

ance 


ers in 


ers 

ners 


ners 


ers 


ers 



d in the 

d in the 

with 


the CBD 












CBD 

CBD 

waste 

manage 

ment 

regulati 

ons. 

Clean 

and 

hygieni 

c areas 


daily 












Cleanin 

Clean 

Compli 

10 

50 

4 


10 

10 496 

10 

10 

10 

10 

10 

10 


gof 

and 

ance 


illegal 

198 


illegal 

28 

illegal 

496 

illegal 

496 

illegal 

496 


illegal 

reduce 

with 


spot 

515 


spot 


spot 

28 

spot to 

28 

spot to 

28 


dumpin 

d 

relevan 


and 50 



to be 


to be 


be 


be 
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g spots 

numbe 

t waste 


awaren 



clean 


clean 


clean 


clean 




rof 

manage 


ess sign 



and 10 


and 10 


and 10 


and 10 




illegal 

ment 


pols 



aware 


aware 


awaren 


awaren 




dumpin 

legislati 


once a 



ness 


ness 


ess 


ess sign 




g spots 

on. 


week 



sign 


sign 


sign 


pols 




in 

Clean 


per 



pols 


pols 


pols 






residen 

and 


area 













tial 

health 















areas 

residen 

tial 

areas 














Mainte 

2 

Compli 

2 

2 

135 

2 

2 

33 920 

2 

33 

2 

33 

2 

33 


nance 

landfill 

ance 


landfill 

680 

landfill 

landfill 


landfill 

920 

landfill 

920 

landfill 

920 


of 

sites 

with 


mainte 


site 

site 


site 


site 


site 



landfill 

mainte 

DEA 


nance 












sites 

nance 

minimu 


monthi 














m 

require 

ments 

for 

operati 

nga 

landfill 

site 


y 












Maintai 

To 

To 

5 

Maintai 

167 

10( 

5 

41 935 

5 

41 

5 parks 

41 

5 parks 

41 


n parks 

ensure 

ensure 


n 15 

741 

Parks 

parks 


parks 

935 

and 5 

935 

and 5 

935 


and 

parks 

beautifi 


Parks 


and 

and 5 


and 5 


recreat 


recreati 



recreati 

and 

cation 


and 5 


recreat 

recrea 


recrea 


ional 


onal 



onal 

recreat 

of the 


recreati 


ional 

tional 


tional 


facilitie 


facilitie 



facilities 

ional 

areas 


onal 


facilitie 

faciliti 


faciliti 


s to be 


s to be 




are 

and 


facilitie 


s 

es to 


es to 


maintai 


maintai 




well 

create 


s 


maintai 

be 


be 


ned 


ned 




maintai 

greener 




ned 

mainta 


mainta 








ned 

environ 





ined 


ined 
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and 

clean 

ment 














Sport 

Promot 

Health 

4 

4 sport 

270 


1 sport 

67 500 

4 

67 

2 sport 

67 

00 

67 


and 

ed 

living 


event 

000 


event 


cultur 

500 

events 

500 


500 


Culture 

sport 

and 


and 1 





al 








and 

social 


cultural 





event 








culture 

cohesio 


event 













event 

n 














Access 

Remot 

Access 

2 

6 

RO 

2 

2 

00 

1 

00 

1 

00 

2 

00 


to 

e 

to 


schools 

00 

remote 

school 


school 


schools 


schools 



library 

schools 

informa 


to be 


schools 

s to be 


s to be 


to be 


to be 



services 

provide 

tion by 


provide 


with 

provid 


provid 


provide 


provide 




d with 

schools 


d with 


access 

ed 


ed 


d with 


d with 




library 

in 


library 


to 

with 


with 


library 


library 




service 

remote 


services 


library 

library 


library 


service 


services 




s 

areas 




service 

service 


service 


s 











s 

s 


s 






KPA 2 : Municipal Institutional Development and Transformation 

Development Priority Two 

To 

Training 

Skills 

Effectiv 

10 

10 


00 


00 


00 


05 


05 

provide 

of 

gaps 

e 


employ 











educati 

employ 

identifi 

executi 


ees 











on and 

ees 

cation 

on of 


trained 











training 


for 

waste 


for in 











for 


training 

manage 


waste 











employ 


of 

ment 


manage 











ee in 


employ 

service 


ment 











order 


ees in 

by 2015 













to 


waste 














increas 


manag 














e their 


ement 














efficien 
















cy on 
















the job 
















KPA 3; Local Economic Development 
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Development Priority Three 


Creating 

Job 

Improv 

50 

50 job 

R1 

28 

10 


20 


10 


10 



job 

creatio 

ement 


opportu 

m 











opportu 

n for 

of living 


nities 












nity for 

youth, 

conditi 


for 












previou 

women 

ons 


youth, 












sly 

and 



woman 












disadva 

people 



and 












ntaged 

with 



people 












individu 

disabili 



living 












als 

ty 



with 

disabilit 

y 











KPA 4; Financial Viability and Management 

Development Priority Four 


Collecti 

Weekly 

Quality 

5 days 

Weekly 

3 

Collecti 

Collect 

918 688 

Collect 

918 

Collecti 

918 

Collecti 



on of 

collecti 

services 


collecti 

674 

on of 

ion of 


ion of 

688 

on of 

688 

on of 



refuse 

on of 

delivere 


on of 

752 

refuse 

refuse 


refuse 


refused 


refused 



as per 

househ 

d to the 


refuse 


weekly 

d 5 


d 5 


5 days 


5 days a 



the set 

old 

commu 


in 



days a 


days a 


a week 


week 



schedul 

refuse 

nity 


househ 



week 


week 







e 

as per 



old is 













set 



done as 













schedul 



per 













e 



schedul 

e 











KPA 5; Good Governance and Public Participation 

Development Priority Five 


Involve 

Stakeh 

Cleaner 

8 

8 clean- 

4 

4 

2 

104962 

2 

1049 

2 clean 

1049 

2 clean 

1049 


ment of 

older 

town 


up and 

198 

cleanu 

clean 

8 

clean 

628 

up 

628 

up 

628 


stakehol 

involve 

and 


awaren 

515 

P 

up 


up 


campai 


campai 
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der in 

ment in 

residen 


ess 


campai 

campa 


cleanup 

ensurin 

tial 


campai 


gns 

igns 


campaig 

g 

areas 


gn 





ns 

particip 
ation in 
keepin 
gour 

town 

clean 








campa 


gns 


gns 


igns 







.1 
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SERVICE DELIVERY AND BUDGET IMPLEMENTATION PLAN 

FOR 

2015/16 
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Developm 

ental 

Priority 

ID: To 

support 

provision 

of 

comprehe 

nsive 

services 

and 

ensure 

that 

communit 

ies can 

have 

access to 

services 

which are 

closer to 

them. 

Review 

and 

draft 

by- 

laws 

To 

ensure 

complian 
ce with 

the laws 

of the 

municipa 

lity 

Order 

and 

abidan 
ce by 
citizen 

s 

Approved 

and 

adopted 

by-laws 

Review 

the 

existing 

by-laws 

and 

drafting 
new by- 
laws. 

RO 

None 

Develo 
p and 
draft 

the first 

set of 
by- 
laws. 

RO 

Submi 

ssion 

of 

draft 

by- 

laws 

for 

adopt! 

on 

and 

appro 

val 

and 

public 

partici 

pation 

RO 

Consol 

idate 

the 

inputs 

receiv 

ed and 

Counci 

1 

appro 

ve the 

final 

draft 


Submit 

to 

Govern 

ment 

printers 

for 

promul 

gation. 

R 

750 000. 

00 

KPA 2 : Municipal Institutional Development and Transformation 

Development Priority Two 

Developm 

ental 

Objective 

2A:To 

provide 

support to 

both 

administra 

tive and 
political 
offices of 

the 

municipali 
ty in order 
to enable 

their 

maximum 

performan 

ce 

Review 

ing 

and 

draftin 
g lease 
agree 

ments. 

Updated 

contract 

register 

Compli 

ance 

with 

legislat 

ions 

Lease 

Register 

Review! 
ng all 
lease 

agreem 

ents, 

drafting 

new 

ones 

and 

cancelli 
ng all 
expired 
leases. 

RO.OO 

IncompI 

ete 

outdate 

d lease 
register 

Page 65 

Circulat 

e 

internal 

memo 

inviting 

depart 

ments 

submit 

all lease 

agreem 

ents 

and list 

of lease 
item/pr 
opertie 
s leased 

leased. 

RO.OO 

Updat 
e the 
registe 

r. 

RO.OO 

Updat 
e the 
registe 

r. 

RO.OO 

Update 

the 

register 

RO.OO 


2015 - 08-31 


Draft 

and 

vet 

munici 

pal 

agree 

ments 

Updated 

contract 

register 

Compli 

ance 

with 

legislat 

ion 

Contact 

register 

Review! 
ng all 
agreem 

ents, 

drafting 

new 

ones 

and 

cancelli 
ng all 
expired 
leases. 

RO.OO 

IncompI 

ete 

outdate 

d 

contrac 

t 

register 

Circular 

e 

internal 

memo 

inviting 

depart 

ments 

to 

submit 

all 

agreem 

ents 

within 

the 

various 

section 

s. 

RO.OO 

Updat 
e the 
registe 

r 

RO.OO 

Updat 
e the 
registe 

r. 

RO.OO 

Update 

the 

register 

RO.OO 

Legal 

Guldan 

ce and 
opinio 

ns. 

Legal 

guidance 

and 

opinions 
be done 

internail 

V- 

Inform 

ed and 

well 

resear 

ched 

decisio 

ns 

Well 

researche 
d legal 
opinions. 

70% of 
legal 
opinion 
s and 
guidanc 
e to be 

done 

internal 

ly. 

RO.OO 

Opinion 
s and 
legal 
guidanc 
e is 

outsour 

ced. X 

70% of 
legal 
guidanc 
e and 
opinion 
to be 

done 

internal 

ly 

RO.OO 

17.5% 
opinio 
ns in 

this 
quarte 
r done 

intern 

ally 

RO.OO 

17.5% 
opinio 
ns in 

this 
quarte 
r done 

intern 

ally 

RO.OO 

17.5% 
opinion 
s in this 
quarter 
done 

internal 

ly 

RO.OO 

Establi 
shing a 
law 
library 
and 

resour 

ce 

office 

Well 

research 
ed legal 
guidance 
and 

advice. 

Qualit 
y legal 
advice 

render 

ed to 

counci 

1 , 

commi 

ttees 

and 

depart 

ments. 

Good 

quality 

legal 

advice 

To have 
a law 
library 
and a 

resourc 

e office. 

R 

50 000. 

00 

No 

referen 

ce 

materia 

1 for the 

legal 

services 

section. 

To have 

a law 
library 
and a 

resourc 

e office 

for 

referen 

ce and 

researc 

h 

purpos 

es. 

R 

50 000. 

00 

Reque 
st the 

procur 

ement 

of 

releva 

nt law 

books. 

RO.OO 

Procur 

e 

releva 

nt 

books 

for 

refere 

nee 

R 

25 000. 

00 

Procure 

relevan 

t books 

for 

referen 

ce 

R 

25 000.0 

0 

Appoin 

tment 

of 

Law 

firms 

appointe 

Qualit 
y legal 
repres 

Speedy 

and 

positive 

Appoint 
ment of 

attorne 

R 

1600 0 

00.00 

Attorne 

ys are 

random 

Issuing 

of 

advert 

RO.OO 

Attorn 

eys 

assist! 

R 

533 333 

.33 

Attorn 

eys 

assist! 

R 

533 333 

.33 

Attorne 

ys 

assistin 

R 533 

333.33 
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attorn 

d to 

entati 

finalizatio 

ys to 


ly 

on 


ng the 


ng the 


gthe 

eys 

assist the 

on and 

n of 

assist 


selecte 

papers 


munici 


munici 


municip 


municipa 

litigati 

litigation. 

the 


d 

inviting 


pality 


pality 


ality 


lity with 

on. 


municip 


depend 

attorne 


with 


with 


with 


litigation 



a lity 


ing on 

ys and 


litigati 


litigati 


litigatio 





with 


their 

selectio 


on 


on 


n 





litigatio 


field of 

n 











n on 


special! 

process 











various 


zation. 












matters 











KPA 5: Good Governance and Public Participation 


Development Priority Five 



Developm 

ental 

objective 

5C :To 

improve 

internal 

systems 

and 

controls, 

and 

Increase 

the overall 

operation 

al 

efficiency 
of the 
municipali 

Promul 
gation 
of by- 
laws. 

To 

ensure 

complian 
ce with 

the laws 

of the 

municipa 

lity. 

Order 

and 

abidan 
ce by 
citizen 

Promulga 
ted/gazet 
ted by- 
laws 

Promul 
gate all 
reviewe 
d by- 
laws 

and 

newly 

drafted 

by-laws 

R 

750 000 

.00 

None 

Develo 
p and 
draft 

the first 
set of 
by^ 
laws. 


Submi 

ssion 

of 

draft 

by- 

laws 

for 

adopt! 

on 

and 

appro 

val 

and 

public 

partici 

pation 

RO.OO 

Submi 

t draft 

to 

gover 

nment 
printe 
rs for 
quotat 
ion of 
gazzet 
ting 
final 

drafts. 

RO.OO 

Promul 

gate 

draft 

by-laws 

ty to fulfill 

Central 

Contract 

Contra 

Contract 

Establis 

R 

The 

Appoint 

R 

Due 

RO.OO 

Consol 

RO.OO 

Establis 

Its 

izing 

s will be 

cts will 

register 

hing a 

600 000 

municip 

ing the 

600 000 

diligen 


idating 


hing a 

responsibi 

contra 

kept and 

be 

and a 

contrac 

.00 

ality 

service 

.00 

ce 


the 


contrac 

litles. 

cts and 

stored at 

easily 

functiona 

t 


does 

provide 


servic 


outco 


t 


establi 

the 

accessi 

1 contract 

register 


not 

r. 


es 


me of 


register 


shing 

relevant 

ble. 

managem 

and the 


have a 



progre 


the 


and the 


the 

section. 


ent 

contrac 


contrac 



ssing 


due 


Contrac 


contra 

Monitor! 


committe 

t 


t 





diligen 


t 


ct 

ng and 


e. 

manage 


register 





ce 


manage 


manag 

evaluatio 



ment 


y a 





exerci 


ment 


ement 

n of 



commit 


contrac 





se. 


commit 


commi 

performa 



tee. 


t 







tee 


ttee. 

nee will 





manage 
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be 

easier. 


merit 

commit 

tee 

needs 

to be 

estabiis 

bed. 

Due 

diligenc 

e 

services 
must be 
outsour 
ced. 
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